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REGIONAL "MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION protection to Persons and Property 
1977/81 CAPITAL BUDGET PROJECT NO. § 2510 FILE NO. 
PROJECT DETAIL DEPT./AGENCY Police CAPITAL BUDGET PAGE 1 


ev EROUECL 


4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


New Police Administration Building ee 
Land Acquisition and Construction. Ce cae 10,508 ,000 


— 


TOTAL 


SUBSIDY 
CONTRIBUTIONS 


2m (MAPS TOMGOCATE PROUECR 


NET COST ——_ 10,508,000 _ 


AMOUNT TO BE FINANCED: 
REGIONAL 10,508,000 
PROPERTY OWNERS 

OTHER 


TOTAL 10,508 ,000 


+ RELATED: PROJECTS 


CASH FLOW 


RECEIVED 


OrMBy. PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 10,000,000 
a7 508 ,000 
19 78 
19 79 
19 80 
glteynneul 


DEPT. 
PAGE NO. 


3.) DESCRIPTION 


8... SSTATUS* OF (PROJECT 


DATE ACTION 


COUNCIL 


AWARD OF CONTRACT 
OMB - 6,213,000 


19 82 AND AFTER 


TOTAL 10,508,000 


Se a Se a 


PAGE 002 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Protection to Persons and Property 


1977/81 CAPITAL BUDGET 
PROJECT DETAIL 


. PROJECT u 


New Police Administration Building - 
Furnishings 


~ MAP. TO LOCATE. PROJECT 


- CASH FLOW 


- DESCRIPTION 


PROJECT NO. Se 20.80 FILE NO. 
DEPT./AGENCY Police CAPITAL BUDGET PAGE 1 


2 CAPITAL TCOSTAES REMATE 6. NEED FOR PROJECT 


LAND 


CONSTRUCTION 
OTHER 550,000 


TOTAL =. 550,000. 


SUBSIDY 
CONTRIBUTIONS 


NET COST $50,000 _ 


AMOUNT TO BE FINANCED: 

REGIONAL 550,000 
PROPERTY OWNERS 

OTHER 


TOTAL 550,000 
> RELATED) PROJECTS 


O.M.B. REQUIRED 1977 PROJECT 


EXPENDITURES: 


PRIOR TO BUDGET DEPT. 
| PAGE NO. 
550,000 


8. STATUS OF PROJECT 


DATE ACTION 
COUNCIL 
AWARD OF CONTRACT 


19 82 AND AFTER 
TOTAL 550,000 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


1977/81 CAPITAL BUDGET 


PROJECT DETAIL 


i. )PROJUECT 


Vinemount Bridge, Stoney Creek, Ridge 
Road and T. H. & B. Railway grade 
separation 


MAP TO LOCATE PROJECT 


\\ 


*"INOng arnt? 


(C0 


{ 


WINONA 


| 
4 
1, 
ii 


Se DESCRIP LEON 


T. H. & B. overpass on Ridge Road at 
McNeilly Road and realignment McNeilly 
Road. 


4. 


FUNCTION 
PROJECT NO. 
DEPT. /AGENCY 


35019 


CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 
OTHER 


40,000 
728,400 


TOTAL, 768,400 


SUBSIDY 


CONTRIBUTIONS 
GCF 326,000 


THE B 78,500 
NET COST 


181,950 
404,500 
586,450 


181,950 


TOTAL 


AMOUNT TO BE FINANCED: 
REGIONAL 

PROPERTY OWNERS 

OTHER 


181,950 


TOTAL 181,950 


CASH FLOW 


O.M.B. Received 


EXPENDITURES: 
PRIOR TO BUDGET 
1977 

1978 

1979 

1980 

1981 

1982 AND AFTER 


357,000 
441,400 


TOTAL 768,400 


Transportation Services 


Engineering 


PACE 003 


T 119-4001 
822-02 


FILE NO. REW-76-52 
CAPITAL BUDGET PAGE 2 


- NEED FOR PROJECT 


Critical alignment deficienc 
on existing structure 


Critical structural deficiend 
on existing bridge 


CTC R22957 (10/6/76) 


7. (RELATED) PROJECTS 


PROJECT 


- STATUS OF PROJECT 
DATE ACTION 


COUNCIL 


AWARD OF CONTRACT (7/9/76) 


PAGE 004 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


FUNCTION Transportation Services 822-05 
PROJECT NO. 34003 FILE NO. RHWw-76-S¢ 
DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 2 


1977/81 CAPITAL BUDGET 
PROJECT DETAIL 


lisp -PROUBCE 


fe CAR LTADS COST BS EMA: 6. NEED FOR PROJECT 


LAND 28,000 
Wilson Street - Ancaster CONSTRUCT EON 678,270 - Need to relieve severe 
Fiddler's Green Road to Todd Street OTHER PERT Tas aca ROUREG A REE ETopd ney pEoprei=s 
(St. Margaret's Drive to Dunham) 706,270 


- Need to provide for 


SUBSIDY 184,355 anticipated growth trend. 
CONTRIBUTIONS 337,560 
MICV) 7232,,,020 521.915 - Contingent on development 
i TotAva205.550 TOTAL 2 plans for the Town of 
2. MAP TO LOCATE PROJECT Rah carer 184,355 ae 


AMOUNT TO BE FINANCED: 
REGIONAL 184,355 
PROPERTY OWNERS 

OTHER 


TOTAL 


7. RELATED PROJECTS. 


CASH FLOW 


O.M.B. REQUIRED PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 600,330 
1977 105,940 
19 78 
19 79 
19 80 
19 81 


19 82 AND AFTER 
TOTAL 706,270 


DEPT. 
PAGE NO. 


3. DESCRIPTION 


8. STATUS OF PROJECT 


Complete reconstruction and widening 
of Wilson Street, including construc- 
tion of storm sewers. 


DATE 


ACTION 


COUNCIL 


AWARD OF CONTRACT (14/6/76) 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


CAPITAL BUDGET 
PROJECT DETAIL 


1977/84 


Aree ROUECT 


Barton Street, Stoney Creek, Green Rd. 
to Fruitland Rd. 


MAP TO LOCATE PROJECT 


OLWITT 


mare oe 

Fruitland” ; 
OR su: 
‘CREEK! 


TOWN 
: STONEY 


3. DESCRIPTION 


Land acquisition to acquire an 86! 
of Way; widening to four lanes and 
complete reconstruction. 


4. CAPITAL COST ESTIMATE 6. 


LAND 
CONSTRUCTION 
OTHER 


TOTAL 


SUBSIDY 
CONTRIBUTIONS 


NET COST 


FUNCTION 
PROJECT NO. 
DEPT./AGENCY Engineering 


802-08 
802-09 
FILE, NO’ \gio2=18 


CAPITAL BUDGET PAGE 2 


Transportation Services 


36104 


NEED FOR PROJECT 


185,000 


1,575,000 Continued eastward 


urbanization of Stoney 
Creek. 


———— 


1,760,000 


818,400 Continued Industrial 


development. 
818,400 


941,600 


AMOUNT TO BE FINANCED: 


REGIONAL 
PROPERTY OWNERS 
OTHER 


TOTAL 


CASH FLOW 


O.M.B. REQUIRED 


EXPENDITURES: 
PRIOR TO BUDGET 
DONT, 

19 78 

19 79 

13 80 

19 84 


1982 AND AFTER 


941,600 


941,600 
7. RELATED PROJECTS 


1978 PROJECT 


DEPT. 
PAGE NO. 


65,000 
20,000 


330,260 8. STATUS OF PROJECT 
194,740 


DATE ACTION 


COUNCIL 


WARD OF CONTRACT 
1,150,000 a 


TOTAL 1,760,000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Transportation Services 
1977/81 CAPITAL BUDGET PROJECT NO. 36107 FILE NO, 802-95 
PROJECT DETAIL . DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 2 


- PROJECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


LAND 470,000 
Brock Road, Flamborough, Hwy. 8 to CONSTRUCTION Hieretucrys Poor geometrics in Greens- 
Hwy. 5 OTHER i 2 ville and Hwy. 5 intersec-. 


TO Ale pester aes SoU Ai aie ye mee 


SUBSIDY 600,000 Need to alleviate severe 
CONTRIBUTIONS 284,000 accident situation. 


MTC Grant 884,000 


aaa Need to provide for 
NET COST 614,000 additional capacity 


-\ MAP TO) LOCATE PROJECT 


Contingent on rate of growth 


and development plans in 
AMOUNT TO BE FINANCED: Flamborough. 


REGIONAL 614,000 
PROPERTY OWNERS 
OTHER 


TOTAL 614,000 


CASH FLOW 7. RELATED PROJECTS 


O.M.B. REQUIRED PROJECT 


“TOWNSHIP OF 
xLAMBOROUGH = x, pie EXPENDITURES: 


earees. i 
Baik PRIOR TO BUDGET 82,000 DEPT. 
AGE NO. 
1977 47,730 i 
1978 65,000 8. STATUS OF PROJECT 


Hwy. 5 to Harvest Road realignment and 1979 275 5270 DATE ACTION 
reconstruction including land 
1980 408,000 COUNCIL 


acquisition. 
1981 620,000 


3. DESCRIPTION 


AWARD OF CONTRACT 
1982 AND AFTER 
TOTAL 1,498 ,000 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


1977/81 CAPITAL BUDGET 


PROJECT DETAIL 


de PROJECT. 4 


Mill Street South, Township of 
Flamborough, Mountain Brow Road 
to Hwy. 5 


+) CAPETAL: COST.) ESTIMATE 


LAND 


CQNSTRUCTION 


OTHER 


pre eng. 


mnt. 


2 MAP TO LOCATE PROJECT 


CASH FLOW 


3. DESCRIPTION 


“= Relocating of road to new alignment 
structure maintenance and slope 
stabilization of old road and 
reversion of old road to the 


Township. 


SUBSIDY 
CONTRIBUTIONS 


NET COST 


50,000 
65,000 


PAGE 007 


FUNCTION Transportation Services 
PROJECT NO. 37115 


DEPT. /AGENCY 


FILE NO. 813-96 
Engineering CAPITAL BUDGET PAGE 2 


- NEED FOR PROJECT 


303,000 


430,000 
4153000 


848,000 


Critical horizontal and 
vertical alignment. 
TOTAL Critical structural 
deficiency of road and two 
structures. 


415,000 


415,000 
433,000 


AMOUNT TO BE FINANCED: 


REGIONAL 


433,000 


PROPERTY OWNERS 


OTHER 


O.M.B. REQUIRED 


433,000 


PROJECT 


EXPENDITURES: 


PRIOR TO BUDGET 


ONT. 
19 78 
Leys) 
19 80 


1981 


19 82 


DEPT). 
PAGE NO. 


50,000 


137,000 
. STATUS OF PROJECT 


DATE. ACTION 


COUNCIL 
74,470 
586,530 
848,000 


AWARD OF CONTRACT 
AND AFTER 
TOTAL 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


CAPITAL BUDGET 
PROJECT DETAIL 


1977/81 


Vie EROGHCT 


Grays Road; Stoney Creek, from Hwy. 8 
to Barton Street 


FUNCTION 


Transportation Services 


PROJECT NO. 30113 


DEPT. /AGENCY 


- CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 
OTHER 


Engineering 


497,000 


FILE NO. 807-07 
CAPITAL BUDGET PAGE 2 


6. NEED FOR PROJECT 


Need to provide additional 
roadway capacity. 


497,000 
pti : Raodway structurally 
SUBSIDY deficient. 


CONTRIBUTIONS (T. SC) 
; TOTAL 


210,500 
76,000 


286,500 


- MAP TO LOCATE PROJECT 210,500 


NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL 

PROPERTY OWNERS 

OTHER 


210,500 


TOTAL 210,500 


CASH FLOW 7. RELATED PROJECTS 


O.M.B. REQUIRED 1977 PROJECT- City of Hamilton 
Intersection improvements 


at Barton Street. 


DEPT. 
PAGE NO. 


EXPENDITURES: 
PRIOR TO BUDGET 
19 77 

19 78 

19 73 

13 80 

19 81 


19 82 AND AFTER 
5 TOTAL 


386,000 


111,000 8. STATUS OF PROJECT 


3... DESCRIPTION 


Widening to four lanes and complete 
reconstruction, including installation 
of storm sewers, new watermains and 
sidewalks. 


DATE ACTION 


COUNCIL 


AWARD OF CONTRACT 


497,000 


PAGE 009 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Transportation Services 


Engineerin 
PROJECT DETAIL DEPT. /AGENCY = * a CAPITAL BUDGET PAGE 3 


1... PROJECT 4. CAPITAL COST ESTIMATE - NEED FOR PROJECT 


LAND ate, ji 
Centre Road, Township of Flamborough, CONSTRUCTION a Critical vertical & 


oN, a iain Bi OTHER ao aeo horizontal alignment 
260,000 deficiency on existing 
road. 


SUBSIDY 110,000 
CONTRIBUTIONS 
110,000 


2. MAP TO ; 
AP TO LOCATE PROJECT GEE oe 450,000 


AMOUNT TO BE FINANCED: 

REGIONAL 150,000 
PROPERTY OWNERS 

OTHER 


150,000 


CASH FLOW 7._RELATED PROJECTS 


O.M.B. REQUIRED PROJECT ‘Land. Acquisition 


Initiated in 1974. 
EXPENDITURES: 


PRIOR TO BUDGET DEPT. 
1977 79,130 beeinas 


1978 180,870 - STATUS OF PROJECT 


3. DESCRIPTION 


Realignment of Centre Road at the &th 1979 DATE ACTION 


Concession Road. 
each 1980 COUNCIL 


1981 


1982 AND AFTER 
TOTAL 260,000 


AWARD OF CONTRACT 


PAGE 010 


FUNCTION 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH Transportation Services 


1977/81 CAPITAL BUDGET PROJECT NO. 33102 FILE NO. 811-07 


PROJECT DETAIL 


DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 3 


4. PROJECT CAPITAL COST ESTIMATE 


- NEED FOR PROJECT 


King Street, Stoney Creek, Stoney Aoereae ane 53,000 - Need to provide additional 
Brook Drive to Highway 8. ae 651,000 roadway capacity. 


——————_____ 


704,000 


Roadway structural 
deficiency. 


SUBSIDY 315,000 
CONTRIBUTIONS 


315,000 


2. MAP TO LOCATE PROJECT 


NET COST 383.,000 


2| | 
SL ted ome ae 
rede Sil SA AMOUNT TO BE FINANCED: 
Sagi EHS! REGIONAL 389,000 
er a se aaa PROPERTY OWNERS 
Merctlal| ; t i 2) : OTHER — 
ive all ral Fl * \ 
i a : TOTAL 389,000 
g house hve! = o Hy 
{i $i at 3) | 
si B[ Eis! | 4 
Eat gl Tee 7. RELATED PROJECTS 
eve | VS iE MIKE ee 


g 
alle 


0.M.B. REQUIRED 1978 


PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 
DSTA 
19 78 89,000 
19 79 251,600 


DEPT. 
PAGE NO. 


3. DESCRIPTION 


8. STATUS OF PROJECT 


Stoney Brook Drive to Highway 8 widening 
and reconstruction of King Street. 


DATE ACTION 


19 80 363,400 
19 84 


19 82 AND AFTER 


COUNCIL 


AWARD OF CONTRACT 


704,000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTE FUNCTION Transportation Services 
1977/81 CAPITAL BUDGET 


PROJECT DETAIL 


PROJECT NO. 31121 FILE NO. 806-06 
DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 3 


1. PROJECT 4. CAPITAL COST ESTIMATE - NEED FOR PROJECT 


LAND 189,000 

Fruitland Road, Stoney Creek, Barton CONSTRUCTION 683,000 - Interchange at Q.E.W. 

St. to Hwy. 8 OTHER pre eng. 73,000 necessitates increase in 
945,000 Traffic capacity. 


TOTAL 


SUBSIDY 420,000 
CONTRIBUTIONS 


- Need for additional 
mountain access 


TOTAL ___4#20,000 


- Will be contingent on the 
rate of development of the 
Town of Stoney Creek. 


MAP TO LOCATE PROJECT 


NET COST 1 Ea 


a Se Ss i 


eg SE) UE 
a 


fae Se 


AMOUNT TO BE FINANCED: 
REGIONAL 525,000 
PROPERTY OWNERS 

OTHER 


TOTAL 525,000 


uly Mai 
' TOWN|! OF 


QA§ STONEY), CREEK 


5. CASH FLOW 7._RELATED PROJECTS 


O.M.B. REQUIRED 1980 PROJECT 


EXPENDITURES: 

PRIOR TO BUDGET 

alts) 70a 

1978 

49 79 

19 80 

19 81 87,760 


1982 AND AFTER 857,240 
TOTAL 945,000 


DEPT. 
PAGE NO. 


3. DESCRIPTION 


« STATUS (OF PROJECT. 


Study will be undertaken to determine 
if widening should take place on existing 
roadway. Project to include land 

acquisition and roadway construction. 


DATE ACTION 


COUNCIL 


AWARD OF CONTRACT 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


1977/81 CAPITAL BUDGET 
PROJECT DETAIL 


ole web ROOE CI 


Mud Street, Stoney Creek, East City of 
Hamilton, Limits to Highway 20. 


- MAP TO LOCATE PROJECT 


) TOWN) OF 
| STONEY! CREEK) 


[Pitre | 


3. DESCRIPTION 


Hamilton East City Limits to Highway 20 
widening road allowance to 200 feet and 
roadway construction. 


4 


FUNCTION Transportation Services 


PAGF, 012 


813-08 


PROJECT NO. 31122 FILE NO. 813-22 
DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 3 


LAND 
CONSTRUCTION 
OTHER 


SUBSIDY 
CONTRIBUTIONS 


NET COST 


+ CAPLTAL COSTES LMALE - NEED FOR PROJECT 


749 400 


1,523,000 Saltfleet Community 


Development 


2,272,400 ee Contingent on decisions 


i Mountain 
1.035 .0 regarcing the Moun 
ation North-South Freeway. 


1,035,000 
1,237,400 


AMOUNT TO BE FINANCED: 


REGIONAL 
PROPERTY OWNERS 
OTHER 


CASH FLOW 


O.M.B. REQUIRED 


EXPENDITURES: 
PRIOR TO BUDGET 
SAT, 

1978 

ale} TASI 

1980 

1981 

1982 AND AFTER 


1,237,400 


1,237,400 
7. RELATED PROJECT3 


19&0 PROJECT 


DEPT. 
PAGE NO. 


«STATUS, OF “PROJECT 


DATE. ACTION 
COUNCIL 
COZ 
2,149,280 
TOTAL 2,272,400 


AWARD OF CONTRACT 


PAGE 013 


FUNCTION Sanitation and Waste Disposal 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 
CAPITAL BUDGET PROJECT NO. 38284 FILE NO. 


PROJECT DETAIL DEPT. /ACENCY Engineering CAPITAL BUDGET PAGE 4 


1977/81 


ce PROUECT 4, CAPITAL COST ESTIMATE . NEED FOR PROJECT 


LAND 
CONSTRUCTION 8,800,000 
OTHER 


Design and construction of a Solid 
Waste Reduction Unit. 


8,800,000 


SUBSIDY 
CONTRIBUTIONS 


NIL 


. MAP TO LOCATE PROJECT NET COST 8,800,000 


AMOUNT TO BE FINANCED: 
PROPERTY OWNERS 
OTHER 


8,800,000 


.__CASH FLOW sept ELe EDS EROTECTS: 


QO.M.B. REQUIRED RECEIVED PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 8,746,000 DEP 1. 
a : PAGE NO. 
3. DESCRIPTION 77 54,000 
19 78 8. STATUS OF PROJECT 
19.79 DATE ACTION 
19 80 COUNCIL 
19 81 


19 82 AND AFTER 
TOTAL 8,800,000 8,800,000 


nn a SS A ES ASR I 


AWARD OF CONTRACT 


PAGE 014 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION, ‘Solid Waste Disposal 


1977/81 CAPITAL BUDGET PROJECT NO. 35251 FILE NO. 
PROJECT DETAIL DEPT. /AGENCY Hngineering CAPITAL BUDGET PAGE u 


o PROJECT 4. CAPITAL COST ESTIMATE - NEED FOR PROJECT 


LAND 2,270,000 
Solid Waste Disposal Stations CONSTRUCTION 


and Sites - Land. OTHER 
2,270,000 


SUBSIDY 
CONTRIBUTIONS 


NIL 


- “MAP TO) LOCATE PROJECT NET COST 2,270,000 


AMOUNT TO BE FINANCED: 

REGIONAL 2,270,000 
PROPERTY OWNERS 

OTHER 


TOTAL 2,270,000 


CASH PLOW 7, RELATED PROJECTS 


O.M.B. REQUIRED PROJECT 


EXPENDITURES: 


PRIOR TO BUDGET DEPT. 
Ve PAGE NO. 
DESCRIPTION 77 2,270,000 
19 78 8. STATUS OF PROJECT 
Glanbrook Landfill Site 19779 DATE ACTION 


- $1,900,000 19 80 es 
Kenora Avenue - East of SWARU 19 91 


(Part 3-Plan P-899) - $370,000 AWARD OF CONTRACT 
19 82 AND AFTER 


TOTAL 2,270,000 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


CAPITAL BUDGET 
PROJECT DETAIL 


1977/81 


1. PROJECT 


Auxiliary Drive for Pit 
Conveyor (S.W.A.R.U.) 


2. MAP TO LOCATE PROJECT 


3. DESCRIPTION 


Additional drive motors and gears. 


PROJECT NO. 35232 


DEPT. /AGENCY Engineering 


4. CAPITAL COST ESTIMATE 


LAND 
. CONSTRUCTION 
OTHER 


200,000 


200,000 


SUBSIDY NIL 
CONTRIBUTIONS 


NET COST 200,000 


AMOUNT TO BE FINANCED: 
REGIONAL ----------~------ 200,000 
PROPERTY OWNERS 
OTHER 


————_— 


TOTAL 200,000 


CASH FLOW 


O.M.B. REQUIRED 1977 


EXPENDITURES: 
PRIOR TO BUDGET 
ORT, 

19 78 

L979 

ule lati) 

19 81 

49 82 AND AFTER 


200,000 


TOTAL 200,000 


PAGE 015 


FUNCTION Sanitation and Waste Disposal 


FILE NO. 
CAPITAL BUDGET PAGE 4 


6. NEED FOR PROJECT 


To reduce interruption 

of conveyor operation in . 
garbage pit by increasing 
power on drive units. 


7. RELATED PROJECTS 


PROJECT 


DEPT. 
PAGE NO. 


8. STATUS OF PROJECT 


DATE ACTION 


COUNCIL 


AWARD OF CONTRACT 


PAGE 016 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Solid Waste Disposal 
1977/81 CAPITAL BUDGET PROJECT NO. 35253 FILE NO. 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 4 


DeEROUBCT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


LAND 
Solid Waste Disposal Stations and CONSTRUCTION 11,640.000 
Sites - Development. OTHER : d 


——_————____. 


11,640,000 


SUBSIDY 
CONTRIBUTIONS 
NIL 


a ! oe 
MAP TO LOCATE PROJECT NET COST 11,640,000 


AMOUNT TO BE FINANCED: 
REGIONAL 11,640,000 
PROPERTY OWNERS 

OTHER 


TOTAL 11,640,000 


7. RELATED PROJECTS 


CASH FLOW 
O.M.B. REQUIRED PROJECT 


EXPENDITURES: 


PRIOR TO BUDGET DEPT. 
1977 PAGE NO. 


19 78 . 4,966,000 8. STATUS OF PROJECT 
2000 Ton Baler - Kenora - $4,876,000 i z eae 
1000 Ton Baler - Ottawa - $3,180,000 19 79 6,674,000 DATE ACTION 
Dundas Transfer Station - $ 371,000 19 80 
Transfer Equipment - $1,148,500 2 COUNCIL 
19 81 


Glanbrook Site $2,064,500 gtao) Sats Sear A a ae 


TOTAL, 11,640,000 


- DESCRIPTION 


PAGE O17 5 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Social and Family Services 
PROJECT NO, N5102 FILE NO. 


DEPT. /AGENcy Macassa Lodge CAPITAL BUDGET PAGE 5 


CAPITAL BUDGET 
PROJECT DETAIL 


LOTT 8 


PROJECT 4. CAPITAL COST ESTIMATE - . NEED FOR PROJECT 


LAND 
“CONSTRUCTION 1,500,000 
OTHER 


Macassa Lodge Alteration. 


TOTAL 1,500,000 


SUBSIDY 
CONTRIBUTIONS Province 750,000 


TOTAL 750,000 
750,000 


eee CEES Eee NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL 750,000 
PROPERTY OWNERS 

OTHER 


750,000 


- RELATED PROJECTS 


5. CASH FLOW 


O.M.B. REQUIRED PROJECT 


EXPENDITURES: 


PRIOR TO BUDGET — DEPT. 


PAGE NO. 


1977 1,150,000 


1978 350,000 
1979 


4980 
19 81 


3. DESCRIPTION 


STATUS OF PROJECT 


DATE ACTION 


COUNCIL 


AWARD OF CONTRACT 
1982 AND AFTER 
TOTAL 1,500,000 | 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


CAPITAL BUDGET 
PROJECT DETAIL 


1977/81 


PROJECT 


Land Acquisition and Construction 
of Proposed Stoney Creek Lodge. 


MAP TO LOCATE PROJECT 
SB ie eee SE 


DESCRIPTION 


4, 


CAPITAL COST ESTIMATE 6. 
te SLAPLTAL COST ESTIMATE 


CASH FLOW 


Social and Family Services 
N 6103 and N 6103(A) 


FUNCTION 
PROJECT NO. FILE NO. 
DEPT. /AGENCY Stoney Creek Lodge caprrar BuDCET PAGE 5 


NEED FOR PROJECT 


For further Housing Development 
within the Region. 


LAND 
CONSTRUCTION 
OTHER 


200,000 
3,800,000 


TOTAL: (sau 000, 000m 
SUBSIDY 
CONTRIBUTIONS MCSS 2,000,000 


TODAT: 2,000,000 
NET COST ___2,000,000_ 


AMOUNT TO BE FINANCED: 
REGIONAL 

PROPERTY OWNERS 

OTHER 


2,000,000 


—_———— 


TOTAL 2,000,000 


7. RELATED PROJECTS 


SZ 


O.M.B. REQUIRED PROJECT 


EXPENDITURES: 


PRIOR TO BUDGET DEPT. 
3 PAGE NO. 

aaa 200,000 

1978 


1,900,000 8. STATUS OF PROJECT 
1979 1,900,000 
1980 


1981 


DATE ACTION 


COUNCIL 


AWARD OF CONTRACT 
aie) AND AFTER 


TOTAL —_4.000,000 


PAGE. 0219 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Community Planning & Development - Industrial 
1977/81 CAPITAL BUDGET PROJECT NO. R4250 - R11250 FILE NO. 
PROJECT DETAIL DEPT./AGENCY Planning CAPITAL BUDGET PAGE 6 &7 


PROJECT 4. CAPITAL COST ESTIMATE - NEED FOR PROJECT 


LAND 10,000,000 


Industrial Land Acquisition. CONSTRUCTION TO ensure availability of 
Ceres land for new expanded and 
relocation of existing 
industry to set a standard 
for industrial parks in all 
areas, and to stabilize land 
; TOTAL 3,500,000 prices; to create jobs and 
2. MAP TO LOCATE PROJECT derive tax dollars from land 
NET COST ge 00, DONTE. and buildings; to aid traffic 
flow, locating industry near 
residential areas throughout 
AMOUNT TO BE FINANCED: the Region and suited to 
REGIONAL their market. 
PROPERTY OWNERS 
OTHER 


Tora, 2020002000 


SUBSIDY 
CONTRIBUTIONS L.S. 3,500,000 


TOTAL 6,550,000 


5. CASH FLOW 7, RELATED PROJECTS 


O.M.B. REQUIRED PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 3,500,000 


3. DESCRIPTION 1977 1,500,000 


1978 1,500,000 . STATUS OF PROJECT 
49 79 1,500,000 


19 80 1,000,000 
19 81 1,000,000 


DATE ACTION 
COUNCIL 


AWARD OF CONTRACT 
1982 AND AFTER 


TOTAL 1.0 000,000 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Financial 
1977/81 CAPITAL BUDGET PROJECT NO. 33590 FILE NO. 
PROJECT DETAIL DEPT. /AGENCY Finance CAPITAL BUDGET PAGE 8 


Se eROGECT . CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


LAND 
Capital Contingency. CONSTRUCTION 500,000 
OTHER 


__ 


——__200,000 


SUBSIDY 
CONTRIBUTIONS 


NIL 


MAP TO LOCATE PROJECT NET COST 500,000 


AMOUNT TO BE. FINANCED: 

REGIONAL 

PROPERTY OWNERS 500,000 
OTHER 


500,000 


CASH FLOW 7, RELATED PROJECTS 


O.M.B. REQUIRED PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET DEPT. 


PAGE NO. 
5) 000 
3. DESCRIPTION sei £05 


1978 8. STATUS OF PROJECT 
1979 DATE ACTION 


19 80 COUNCIL 
19 81 


1982 AND AFTER 
TOTAL 500,000 


AWARD OF CONTRACT 
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Financial 


FUNCTION 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


1977/81 CAPITAL BUDGET 
PROJECT DETAIL 


PROJECT NO. 64501 FILE NO. 


DEPT. /AGENCY Finance CAPITAL BUDGET PAGE 9 


i, ae PROUECT. 


4. CAPITAL COST ESTIMATE 


6. NEED FOR PROJECT 


LAND 
CONSTRUCTION 
OTHER NIL 


TOTAL NIL 


Capital Levy 


To provide approximately 1/4 
of an equalized mill for the 
reduction of debenture debt 

requirements of the Region. 


SUBSIDY 


CONTRIBUTIONS 5,330,000 
TOTAL, 5,330,000 
2M 
2. MAP TO LOCATE PROJECT ee ae Deel ant naeye 


AMOUNT TO BE FINANCED: 
REGIONAL 

PROPERTY OWNERS 

OTHER 


TOTAL (5,330,000) 


7. RELATED PROJECTS 


5. CASH FLOW 


O.M.B. REQUIRED PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 


DEPT. 
PAGE NO. 


3. DESCRIPTION Tne (1,000,000) 
19 78 (1,030,000) . STATUS OF PROJECT 
1979 (1,060,000) DATE ACTION 
19 80 (1,100,000) COUNCIL 
19 81 (1,140,000) 


AWARD OF CONTRACT 
49 82 AND AFTER 


TOTAL (5,330,000) 


Fares en OD 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Storm Sewers 
1977/81 CAPITAL BUDGET PROJECT NO. 34205 Eee NOE 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 10 


Any PROV ECT, Ws) CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


Mountain Avenue, between Aberdeen Ave 
and Hillcrest Ave. 


LAND 
CONSTRUCTION 150,000 
OTHER ; 


a 


ane 150,000 


_—_ 


SUBSUD MG MTC 
CONTRIBUTIONS 


19,000 


TOTAL Peso 
NET COST 131,000 


NAG TO; LOCATE) PROJECT 


AMOUNT TO BE FINANCED: 
REGIONAL LL.D. Rate 131,000 
PROPERTY OWNERS 

OTHER 


7 RELATED PROUEEIS 


5. CASH FLOW 


O.M.B. Received PROJECT 


EXPENDITURES: 


PRIOR TO BUDGET 45,000 DEPT. 
1977 105,000 EP cee. 
3. DESCRIPTION 
1978 8. STATUS OF PROJECT 
1979 DATE ACTION 
1980 COUNCIL 
4981 


AWARD OF CONTRACT 
71982) AND ARTER 


TOTAL 150,000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Storm Sewer 
1977/84 CAPITAL BUDGET PROJECT NO. 34234 FILE NO. 803-02 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 10 


Jere ROUBCT 


CAPITAL CCST ESTIMATE - 2 HERDS SOR SPROUECT, 


LAND 
CONSTRUCTION 627,000 
OTHER 


Construction of Storm Sewers and Repairs 
on Caroline St., Markland St., 
Charlton Ave. (F/PWCPF) 


—_—_——— 


627,000 


TOTAL 


Rese 10,000 

SUBSIDY WCPF 120,000 

CONTRIBUTIONS Shas SE 
Sone 130,000 


NET CCST eS OO ae 


_ AMOUNT TO BE FINANCED: 
REGICNAL LL.D. Rate 497,000 
PROPERTY CWNERS 


497,000 


== ial caleeel melee 


STSANES Received 


CHILTON PL. 
\I e 
eg: 4} 
tJ (@) 
a 
Lie) an 
ty 
re to 
el 
H 
J 
ty 
fr 
iga) 


PRICR TO BUDGET 390,000 
1977 237,000 


ACTION 


WEES NGS EO. ween 
1982. AXD AFTER 
TOTAL 627,000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Storm Sewer 
1977/81 CAPITAL BUDGET PROJECT NO. = 95232 FILE NO. 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 10 


VA PROJECT 


fetley 


CAPITAL COST ESTIMATE 


6. -NEED FOR PROJECT 


LAND 
CONSTRUCTION 100,000 
OTHER 


Chedoke Creek Inlet Improvements 


To increase inlet capacity 
under adverse conditions. 


100,000 
TOTAL i 


SUBSIDY 
‘CONTRIBUTIONS 
NIL 


TOTAL 


5 Me m L Tr PD 
Zc MARE TOO LO CALE PROUECT NET COST 100,000 


| 


Related to channel improvements 


AMOUNT TO 5E FINANCED: 
REGIONAL L.D. Rate 100,000 
PROPERTY OWNERS 

OTHER 


¥, 
< 


CHE DOKE 
FLATT 
j HYDE 
a 
F DUNDURN 


100,000 


ROJECTS 


Received 


tins 


PRIOR. TE UDGE 


oO 
ld 


SELVA Nit sic Oya EE CES 100,000 
1978 


1979 
1980 
1981 
1982 


DESCRIP DLOS 
Soe BOR OSE Ole INOW Cat 


oie ; a CTIO: 
Modifications to existing inlet DATE.  ECTION 


structure to avoid blockage. 


COUNCIL 


TOTAL 100,000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Storm Sewer 
1977/81 CAPITAL BUDGET PROJECT NO. 35236 FILE NO. 801-06 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 10 


ie ee ROUECT Hie CAPT TAL COSTA ESTIMATE 


NESD FOR PROJECT 


LAND 
CONSTRUCTION 498,000 
OTHER 


Alpine, Mountain Park, Bellwood Ave., 
Upper Wentworth St., - Storm Sewers 


— 


To replace a deteriorated, 
498 ,000 


undersized, md shallow 
combined sewer. 


SUBSIDY R.S. 170,000 
CONTRIBUTIONS 
170,000 
328,000 


ZR Ab OR LOCAT me ROU LG, 


NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL L.D. Rate 328,000 
PROPERTY OWNERS 

OTHER 


CHARLTON 


328,000 


fleas Gears ye hares 
5. CASH FiuOW Re So ee S 


O.u.B. Received 


UOT, ecks Bp eee Bee el at 8 498,000 
1978 
Local storm sewers, private drain, and bot ACTION - 
road repairs. 1980 ; 
1981 


1982 AND AFTER 
TOTAL 498,000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Storm Sewer 
1977/81 CAPITAL BUDGET PROJECT NO. 35242 FILE NO. 802-11 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 10 


e  SPROURGCT 


4. CAPITAL COST ESTIMATE 


NEED FOR PROJECT 


LAND 
CONSTRUCTION 135,000 
OTHER 


Beechwood Avenue - from Gage Ave. to 
Leinster - Storm Sewer 


TOTAL 135,000 


SUBSIDY R.S. 30,000 
CONTRIBUTIONS 


30,000 


nA ELON UE E 
2 SARE LC MOCATE (PROGECT NET COST 105,000 


{/ 


on 
4 


MONS AVE, << 


AMOUNT TO BE FINANCED: 

REGIONAL L.D. Rate 105,000 
PROPERTY OWNERS 

OTHER 


in 
i 


PROSPECT ST. 


TOTAL 105,000 


LEINSTER CHAPPLE 


‘VOR WYNNE 


b 
< 


RELATED PROJECTS 


STAOICAT 


- CASH FLOW 


< 


he Oke 
so 


Vi 
S 
aes oe = 


2 
u 8 
or 
9 
n 
ou 
=u 
ad 
as 


Received 


4 2 i |e 
ez : PLE IG aout tit 
NOt. tibe te es ea 1 
: m iim | |m 
td d eS 3 : 

as 


8.- STATUS OF 


PROJECT 


AD 7 > 
Storm relief sewer, including road DATE ACTION 
repairs, to intercept flow from 


existing sewers. 


COUNCIL 


AND ArTER 


TOTAL 135,000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Storm Sewers 
PROJECT DETAIL Dis batys / AGENCY Engineering CAPITAL BUDGET PAGE 10 


Se ROE ca 


CAPITAL COST 


ESTIMATE ESD OR PROUEEe 


LAND 


South West Central Sewer Improvements CONSTRUCTION 2,200,000 
Phase II OTHER i Tov provide) basiles trunk sewer 
TOTAL 2,200,000 for future sewer construction 


in the S/W Central area and 
relief sewer on Catharine St. 


SUBSIDY Reere 300,000 
CONTRIBUTIONS 


300,000 
1,900,000 


AMOUNT TO BE FINANCED: 


city mace) |. 8 
Coe 


- | [Se REGIONAL St. S.R. 1,900,000 
punren | ee SS a ap ee ea a " 
== SS ee PROPERTY OWNERS 


OTHER 


1,900,000 


oe CASH BROW OGRE ZS 


ee eae a ee ee ea) ee Ha 
PRIOR TO BUDGET 

199 70, Vy ae tee 800,000 
1970s cL ay ee 1,400,000 


BREaSCT 


60"' diameter trunk sewer. 


COUNCES 


chose! Mion asset a Be 
iE Mele OLR ee 


1982 AND AFTER . 
TOTAL 2,200,000 


badeager, —- beng ay ee ae 
= 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION ae ay Tee 


1977/81 CAPITAL BUDGET 
PROJECT DETAIL 


PROJECT NO. 36235 FILE NO. 818-07 


DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 11 


ae ROC ECT 4. CAPITAL COST ESTIMATE 


NEED FOR PROJECT 


LAND 
CONSTRUCTION 
OTHER -Engineering We OOOO aig 


TOTAL eopece 


Red Hill Creek Trunk Sewer - 
from CMHC lands to Upper Wentworth 
Street - Storm Sewer 


The project is required to 
provide service to future 
developments in the Red Hill 
Creek basin, west of Upper 
Wentworth St. 


SUBSIDY 
CONTRIBUTIONS 


Engineering 


Ze ebAPTOREOCATES PROJECT 


NET COST er eats COUR Ae 


AMOUNT TO BE FINANCED: 
REGIONAL 40,000 
PROPERTY OWNERS 

OTHER 


TOTAL 40,000 


WENTWORTH 


: ATED PROJE 
5. CASH FLOW 7, RELATED PROJECTS 


O.M.B. Received PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 


DEPT . 


| PAGE NO. 
3. DESCRIPTION Lo77 : 


“ye ga, ee Reg 40,000 . STATUS OF PROJECT 
Trunk Storm Sewer 1979 DATE ACTION 
Approx. size 16' x 18' 1980 COUNCIL 

1981 


AWARD OF CONTRACT 
1982 AND AFTER 


TOTAL 40,000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Storm Sewer 
1977/81 CAPITAL BUDGET PROJECT NO. 36200 FILE NO. 813-11 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 11 


+ AEROWEC 4. CAPITAL COST ESTIMATE : TEED FOR PROJECT 
Mountain Park, Summit, Hamilton, LAND 
Viewpoint and Poplar Streets CONSTRUCTION 498,000 


- Storm Sewers OTHER To replace existing combined 


TOTAL) poe eS O00n sy iee 


sewers which are too small 
and are defective. 
SUBS Ya Clade. 200,000 
CONTRIBUTIONS 
Te 200,000 
NET COST 298 , 000 


AMOUNT TOC BE FINANCED: 


REGIONAL St. S.R. 298,000 
PROPERTY OWNERS 
OTHER 


TOTAL 298,000 


SUMMIT AVE 


1 CASH ME SOU 


Owe. Received 


Séwage Works 


THe 


Kn AES GAT PETC. clo ttl, oc ubedece! 7 cS sea cecal aceon 


EXPENDE TURES: 
EG (Se ReCET 


498,000 


Deo), Clune hogn em 


Construction of local storm sewers, 
private drains, and pavement repairs. 
Approx. size 12" to 30" 


5AYE 


ECTION 


COUNCIL 


1982 


AND AFTER 
TOTAL 498,000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Storm Sewers 
1977/81 CAPITAL BUDGET PROJECT NO. 36206 PELEGNOs. OLL<01 
DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 11 


PROJECT DETAIL 


iawn EROUECT 4. CAPITAL COST ESTIMATE 


LAND ailite 
King St. from Bay St. to Dundurn St. CONSTRUCTION 400,000 BOP a cd aaah 
Ui aa sei ea tel OTHER in conjunction with road 
ann ais reconstruction. 
OE eg see ose OO is 
SUBSIDY Se 150,000 
CONTRIBUTIONS 
TOTAL 150,000 
2. MAP TO LOCATE PROJECT ee nee 250,000 


Ley 


AMOUNT TO. BE FINANCED: 


Terie REGIONAL St. S.R. 250,000 
Gag ee ; 
Le PROPERTY OWNERS 
OTHER 
COTAL 250,000 


aa le 
EDEL 


at 
OuCAT ION 


: by 
emery 
city MARR 2 
le 
DS 


wo CASH Ser LOW 


Received 


400,000 


Ca Te ee eRe UT We laevis WT RSS eT 


See Coe pene me 


Relief storm sewer on King St. together 
with private drains. 


pry 


END AP DER 
TOTAL 
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Storm Sewer 


FILE NO. 813-14 


FUNCTION 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 
PROJECT NO. . 36207A 


1977/81 CAPITAL BUDGET 
PROJECT DETAIL i i CAPITAL BUDGET PAGE 11 


DEPT. / AGENCY Engineering 


4. CAPITAL COST ESTIMATE 


4... [PROJECT 
LAND ; . Kink 
MacNab St. Trunk Storm Sewer CONSTRUCTION fa ee 
Cannon St. to Harbour - Engineering OTHER - Eng. Ate 
250,000 trunk sewer system. 
TOTAL 
SUBSIDY 
CONTRIBUTIONS 
TOTAL be 
2. MAP TO LOCATE PROJECT send wage 250,000 
aN eas ee} 
Sea ( AMOUNT TO BE FINANCED: 
Sioa: ee 7 REGIONAL 250,000 
on coy ONG, PROPERTY OWNERS 
Vile LNs OTHER 
CoML Me Se 
Si TOTAL 250,000 
ue 
XY, S Sa rs 
NK PRG x 
GOR SOL : AS CS: Ny 5. CASH FLOW 
A& <A x uN Me ae aa 
OE NOC : Gia Mevee Received 
oe Oe ‘<< se EXPENDITURES: 
PRIOR TO BUDGET 
GRO Vy amet c NPM AY A) A 50,000 
LOTG Ha Mle ecemee 100,000 
GTO 23 9 ho aaa 100,000 
Trunk Tunnel Storm Sewer 1980 
1981 


1982 AND AFTER 
TOTAL 250,000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION 


1977/81 CAPITAL BUDGET 
PROJECT DETAIL 


Storm Sewers 


PROJECT NO. 36204 FLEE 0, 807-09 
DEPT. /AGENCY Engineering 


CAPITAL EUDGET PAGE 11 


Wie PO ROWE CT ith CAPITAL COST ESTIMATE 
LAND 
Garside - Storm Sewer CONSTRUCTION 750,000 To reduce basement flooding. 
y OTHER pee SS a Seas 
Engineering and Construction TOTAL 750,000 
SUBSIDY: Rise 250,000 
CONTRIBUTIONS 2 AURA Oe Ra 
TOTAL 250,000 
on wel TO LOCATE oT 
2 iAP) TO LOCATE PROJECT NET COST 500,000 
sa Fe Pas Ke SS 9 a ST TA TE 
eS Traces | MAN 
ay <3 | 3 i AMOUNT TO BE FINANCED: 
Bee St 3 P REGIONAL St. S.R. 500,000 
Fae i al Py PROPERTY OWNERS 
i] als OTKER 
Sayer eae ( ™ 
| #1 eo TOTAL 500,000 
vA ine ie au : 
SL LIE 
fay (aaa hed 
| FE 5. CASH FLOW 
Omer. Received 
EAPEM Do SURES 
PRIOR fC) SUDGET 
SESCAIPTION rage, Wie ape 
1978 300,000 SPT NOUS) AG eer) Oy Si OAD 
f P B A 1979 
Local Storm Relief Sewer, private drains 
and road repairs on Garside, Normandy, 1980 
Central and Cameron 1681 
Approx. size 18" to 36" 1982 AND AFTER 


TOTAL 750,000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION SE CHM NOR NerS 
1977/81 CAPITAL BUDGET PROJECT JO. 352008 FILE NO. 807-08 
PROJECT DETAIL DEPT. /AGENCY Engineering CAPITAL BUDGET PAGE 11 
1a) SE ROURCT 4. CAPITAL COST ESTIMATE tEnD FOR PROJECT 
LAND ; } 
Gershome Trunk Storm Sewer - CONSTRUCTION 385,000 pope ee Sete lee, 
Cehethusetan OTHER Gershome Neighbourhood 
coat 385,000 
SUBSIDY 
CONTRIBUTIONS pena aie aie * Future recovery 
NIL from subdividers is 
POURATG Sacre ee expected to be 
2. MAP 70 LOCATE PROJECT ennanen 385,000 $100,000.00 
(2 CPEENBRD VX 
-|( EN WS i. 
GLEN EI E AMOUNT TO BE FINANCED: 
! eon * = REGIONAL 385 ,000 
2 PROPERTY OWNERS 
@AINBOW z OTHER 
a(os|fs 3 : 
, 2U : TOTAL 385,000 
5.) CASHEL LOW 
O.N.E. Received PROVECT .. 35201 
35200 
EXPENDITURES: 
PRIOR TCG BUDSET 
1977 385,000 
1978 
Branch trunk sewer from existing 1979 5 ACTION 
channel to Greenhill Ave. - 60" 1980 couner, 
diameter 
1981 


Jet V iat mel aMN CIE SEU Wal Coe 


1982 AED AFTER 
TOTAL 385,000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH | FUNCTION - Storm Sewers 


1977/81 CAPITAL BUDGET 
PROJECT DETAIL 


Tee PROUBCT 


Mt. Industrial Trunk Sewer - 
Western Connection - 
Engineering 


ZemiAP STON LOCALRE PROUECT: 


DARTNALL 


3. DESCRIPTION 


Storm box sewer, approx. size 13' x 9! 
and 42" dia. storm sewer. 


4. 


CASH FLOW 


PROJECT NO. 36208 FILE NO. 813-17 
DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 12 


CAPITAL COST ESTIMATE - NEED FOR PROJECT 


LAND 
CONSTRUCTION To provide an outlet for 
OTHER-Engineering residential and industrial 
development on both sides 
TOTAL = —_——2— of Rymal Road between the 
SUBSIDY C.N.R. Line and Upper Sherman 


CONTRIBUTIONS Avenue. 


NET COST 


AMOUNT TO BE FINANCED: 

REGIONAL 50,000 
PROPERTY OWNERS 

OTHER 


TOTAL 
+ RELATED PROJECTS 


O.M.B. Received PROJECT 


EXPENDITURES: 


PRIOR TO BUDGET DEPT. 
GE NO. 
1977 PAGE N 


1978 8. STATUS OF PROJECT 
1979 DATE ACTION 


1980 COUNCIL 
1981 


1982 AND AFTER 
TOTAL 50,000 


AWARD OF CONTRACT 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


CAPITAL BUDGET 
PROJECT DETAIL 


1977/81 


- PROJECT 


South West Central Area - 
Reconstruction of sewers on 
Duke Street 


2. MAP TO LOCATE PROJECT 
Je ae 
= 
KUNTER 


is 


(RY €R- 
json 
lecwod 


[besa 


= 
LIBRARY 


ITY HALL 


Ei 
Se 


sat rete 


ale 
~ ob ee = if = 


3. DESCRIPTION 


Local storm relief sewers, approx. 
Size Tat co a7 diets , private drains 
and road repairs. 


4. CAPITAL COST ESTIMATE 


te CASH sr LOW 


FUNCTION 
PROJECT NO. 
DEPT. /AGENCY 


32233B 


Engineering 


LAND 
CONSTRUCTION 
OTHER 


360,000 


—_———— 


60,00 


SUBSIDY MTC 150,000 


CONTRIBUTIONS 


150,000 


NET COST 


210,000 


AMOUNT TO BE FINANCED: 
REGIONAL St. S.R. 
PROPERTY OWNERS 

OTHER 


210,000 


210,000 


O.M.B. REQUIRED 1977 


EXPENDITURES: 
PRIOR TO BUDGET 


VOT 360,000 


LOWS leh 


7. RELATED PROJECTS 


PAGE 035 


- Storm Sewers 


FILE NO. 819-17 
CAPITAL BUDGET PAGE 12 


NEED FOR PROJECT 


To upgrade the overloaded 
sewer system and connect , 
to new trunk sewer. 


PROJECT 34233 


32233 


DEPT. 
PAGE NO. 


STATUS OF PROJECT 


ase 7e) 
19 80 
19 81 


19 82 AND AFTER 
TOTAL 360,000 


DATE ACTION 


COUNCIL 


AWARD OF CONTRACT 


REGICNAL MUNICIPALITY OF HAMILTON-WENTWORTH 


1977/81 


CAPITAL BUDGET 
PROJECT DETAIL 


eee ROUTER 


Bold St. from James St. to Charles St. 


Le) 


nes On bOCATE “PROJECT 


5 =i, 
eS ee e 
eas PR SENFORD: 


F 
u 
[| 
2 § 


ie 
‘| eG 
nce: 
ee 2 


Oc Swe SCaweT RON 


Local Storm Sewer, private drains and 


road repairs 


Approx (Size 15 ato, ot" 
Approx. length 780 feet 


Wan SCAPITAL COST. ESTIMATE 


LAND 


CONSTRUCTION =--= 


OTHER 


SUBSIDY MTC 
CONTRIBUTIONS 


FUNCTION 
PROJECT: 
DEPT. /AGENCY 


TOTAL 


Neu. ‘COST. 


AMOUNT TO BE FINANCED: 


REGIONAL St. S.R. 
PROPERTY OWNERS 
OTHER 


TOTAL 


EXPENDITURES: 


PALOR TO BUDGET 


19 77 See 


13 78 
SUS ENTS) 
19 80 
OVS. 
49°82 14D APTER 


TOTAL 


37223 


200,000 


200,000 


100,000 


100,000 


Ee eee 


100,000 


—<—__—_—_____2 ~~ __ 


100,000 


100,000 


200,000 


200,000 


Engineering 


The existing sewer is 
inadequate in size and 
can not be maintained 
properly. 


Storm Sewers 


WESDVEOR PRO ceer 


Sanitary Sewers 


"730212 


Engineering 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


CAPITAL BUDGET 
PROJECT DETAIL 


LOTT 7 Sul 


Red Hill Creek Trunk Sewer - 
from CMHC lands to Upper Wentworth 
Street - Storm Sewers 


Construction 


WENTWORTH 


po Cepia) 


Trunk Storm Sewer 
Approx. size 16' x 18! 


bs CAPITAL COSTES T UMAGE 


qn 


PEOSNOGY. 


Storm Sewers 


FUNCTION 


PROJECT NO. 
DEPT. /AGENCY 


36235 A FILE NO. 818-07 


CAPITAL BUDGET PAGE 1:2 


Engineering 


NESD FOR PROJECT 


LAND 
CONSTRUCTION 525,000 4 3 fs 
OTHER The project is required te 
ny 525.000 provide service to future 
TOTAL = developments in the Red Hill 
SUBSIDY Creek basin, west of Upper 
CONTRIBUTIONS Wentworth St. 
TOTAL “NIL ~ 
NET COST SEE 
AMOUNT TO BE FINANCED: 
REGTONAL, (Ste Sak. 525,000 
PROPERTY OWNERS 
OTHER 
TOTAL 525,000 
> (CASH «PLOW 
GMa REQUIRED Tor 7 32235 - Engineering 
and Sanitary Sewer Ztem 
BAe ONDE URES 
PRIOR TO: BUDGET 
DOM aie eat ake eer 125,000 
1978 -----------.------ 400,000 8. SPETUS Cr. BROCECT 
ag07 * eo DARE, GS ACTION 
1980 COUNCIL 
1981 
GEE nS COWRA CT: 
1982 AND AFTER 
TOTAL 525,000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Storm Sewers 
1977/81 CAPITAL BUDGET PROJECT NO. 96208 A FILE NO. 813-17 


PROJECT DETAIL. DEPT. /AGENCY CAPITAL BUDGET PAGE 12 


i. PROJECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


LAND 
Mt. Industrial Trunk Sewer - CONSTRUCTION 550,000 To provide an outlet for 
Western Connection - OTHER residential and industrial 
Construction (Storm) development on both sides 
220,000 of Rymal Road between the 
SUBSIDY MTC 60,000 C.N.R. Line and Upper Sherman 


CONTRIBUTIONS Avenue. 
60,000 


2. MAP TO LOCATE PROJECT NET COST 490.000 


AMOUNT TO BE FINANCED: 

REGIONAL St. S.R. 490,000 
PROPERTY OWNERS 

OTHER 


=) 
4 
a 
=z 
= 

a 

a 
o 


TOTAL 490,000 


A ™ 
CASH FLOW 7.__RELATED PROJECTS 


O.M.B. REQUIRED 1977 PROJECT Sanitary sewer 


same description 
EXPENDITURES: 


PRIOR TO BUDGET 
1977 350,000 


Bea. DESCRIPTION 
Beal Gest ae 19 78 200,000 ~. STATUS OF PROJECT 


Storm box sewer, approx. size 13' x 9! 1979 DATE ACTION 
WwW + . er, 
and 42" dia. storm sewer 49 80 COUNCIL 


49 81 


19 82 AND AFTER 
TOTAL 550,000 


AWARD OF CONTRACT 


PAGE 039 


FUNCTION - Storm Sewers 
PROJECT NO. 37400 FILE NO. 


DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 12 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


1977/81 CAPITAL BUDGET 
PROJECT DETAIL 


i. PROJECT 


4. CAPITAL COST ESTINATE NEED FOR PROJECT 


LAND 
CONSTRUCTION eercoe 58,000 
OTHER 


Sheaffe Street, from Caroline to 


Reconstruction of existing 
Bay St. - Reconstruction of Sewers. 


sewer which has structurally 
failed. 


TOTAL 


SUBSIDY 
CONTRIBUTIONS 


TOTAL 
2. MAP TO LOCATE PROJECT 


NET .COST 


Us eo kes 
AC 


‘ loo. Laie 2 ST 


AMOUNT TO BE FINANCED: 

REGIONAL St, S.R. 58,000 
PROPERTY OWNERS 

OTHER 


TOTAL 


Za) SRELATEDS PROUECTS 


5. CASH FLOW 


O.M.B. REQUIRED PROJECT Sewape Works 


= 
> 
z 
z 
So 
2 
| lrasway 


EXPENDITURES: 
PRIOR TO BUDGET 
1977 =e 

1978 
TOY 79 
1980 
1981 
1982 AND AFTER 


DEPT. 
PAGE NO. 


DESCRIPTION 


8. STATUS OF PROJECT 


Local storm sewers, private drains 
and road repairs. Approx. size 
he eno Sue aaials 


DATE ACTION 


COUNCIL 


AWARD OF CONTRACT 


TOTAL 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION 


1977/81 CAPITAL BUDGET 
PROGECT DETALLE 


le ROU Ge: 


Mountain Industrial Trunk Sewer 
Rymal Road to 2800' southerly 


Sha) e DESCRIP TLON 


Branch Storm Sewer associated with 
Trunk Sanitary Sewer 
approx. size 84" 


uy 


PRCJECT NO. 
DEPT. / AGENCY 


a CAPETAL COST ESTEMATE 


LAND 
CONSTRUCTION 
OTHER 


SUBSIDY 
CONTRIBUTIONS 


EansE OO 


Storm Sewers 


33240 FILE NO. 813-13 
Engineering CAPITAL BUDGET PAGE 13 


+ NEED FOR PROJECT 


To permit developments of 
lands south of Rymal Road 
and in the Red Hill Creek 


Tributary Basin. 


OM AIG eee. eee NT 


NET COST. 


AMOUNT TO BE FINANCED: 
REGIONAL St. $.R. 
PROPERTY OWNERS 

OTHER 


we CASH EUOM 


O.M.B. REQUIRED 1978 


EXPENDITURES: 
PRIOR TO BUDGET 
Lg 77 

13978 

19,79 

19 80 

19 81 


19 82 AND AFTER 
TOTAL 


- RELATED PROJECTS 
PROJECT 
33240 - San. 


DEER. 
PAGE NO. 


oratUs OF PROUECT 


DATE 
COUNCIL 


AWARD OF CONTRACT 


1 


TLON 


PAGE O41 


FUNCTION Storm Sewers 
PROJECT NO. 38241 PELE NOs Seale 
DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 13 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


1977/81 CAPITAL BUDGET 
PROJECT DETAIL 


4. CAPITAL (COST: ESTIMATE 


ae PROYECT 


NEED FOR PROJECT 


LAND 
CONSTRUCTION --------- 450,000 
OTHER 


Warren Ave. from McElroy Ave. to 
Mohawk Road and on Mohawk Road to 
approximately 420' easterly. 


To reduce basement flooding 
in houses on the south side 
of Mohawk Road and Warren Ave. 


———— 


TOTAL = SEO. O0Omas 


SUBSIDY MTC 150,000 
CONTRIBUTIONS 


TOTAL 150,000 
NET COST ee OU US 


a 
hy 
} 
> 


tO LOCATE PROJECT 


AMOUNT TO BE FINANCED: 
REGIONAL St. S.R. 300,000 
PROPERTY OWNERS 

OTHER 


TOTAL 


300,000 


ps) 
ALLENBY S| lave. 


- CASH FLOW 


5 ae 
OMROTHY ST, 

0 
DAVIO 


COND B 2 REOULRED PL oie 


D 
— oO NO 
| 3 UPPER | | JAMES . 


Nyy 
“ne 
YRONET 


aes. 


EXPENDITURES: 
PRIOR TO BUDGET 
19/7 


Yocu- 


VST BA) kee eee = 450,000 
1979 
1980 
1981 
1982 AND AFTER 


aos eUS) Se erROgECT 


Local storm relief sewer, private drains 
and road repairs. 


eee Cte ON 


Approx. size 24" to 42" 


450,000 


TOTAL 


PAGE 042 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH PUNCTON (2 LONI Dewers 


1977/81 CAPITAL BUDGET PROJECT NO. 32233 C FILE NO. 819-18 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 13 


1. PROJECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


South West Central Area, - reconstruc- oe Upgrade overloaded sewers 


tion of sewers on Young, Catharine, oe es Pee 0880 ‘ and connect the new sewers to 


Augusta St. and Forest Ave. SSE CSG new trunk. 
1,200,000 


SUBSIDY M.T,C. 400,000 
CONTRIBUTIONS 


TOTAL 400,000 


800,000 


Je Ba: 
ania 5 AMOUNT TO BE FINANCED: 


_Mtowouse”, 8) 3 | . REGIONAL St. S.R. 800,000 


jel Re R: = \ PROPERTY OWNERS 
OTHER 


TOTAL 800,000 


5. CASH FLOW 7» RELATED PROJECTS 


O.M.B. REQUIRED 1979 PROJECT 32233 A 


EXPENDITURES: 


PRIOR TO BUDGET DEPT. 


PAGE NO. 
3. DESCRIPTION 1977 


1978 Spa PALUSMOR sPROUECL: 


Local storm sewers, private drains and 1979 600,000 
= j * t t 
road repairs. Approx. size 15" to ean 550,000 


HOM da 
19g) 50,000 


DATE ACTION 
COUNCIL 


AWARD OF CONTRACT 
1982 AND AFTER 


1,200,000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Storm Sewers 
1977/81 CAPITAL BUDGET PROJECT NO. 39405 BULGE wNOesnshor ws) 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 13 


PROJECT 4. CAPITAL COST ESTIMATE NEED FOR PROJECT 


LAND 
South West Central Area, - CONSTRUCTION 300,000 |. To upgrade the overloaded 
Reconstruction of sewers on Bold OTHER sewer system and connect 
St. from Bay St. to Hess St. 300.000 to trunk sewer. 
——< 2 
SUBSIDY 120,000 
CONTRIBUTIONS 


TOTAL 120,000 


- MAP TO LOCATE PROJECT NET COST 180,000 


AMOUNT TO BE FINANCED: 

REGIONAL St, S.R. 180,000 
PROPERTY OWNERS 

OTHER 


WESANFORO 
PL 


TOTAL 180,000 


CASH FLOW 7. RELATED PROJECTS 


O.M.B. REQUIRED 1979 PROJECT 34.233 
32233 


EXPENDITURES: 


PRIOR TO BUDGET DEPT. 
PAGE NO. 
DESCRIPTION 
. slATUS OF | PROJECT 


DATE ACTION 
Local Storm relief sewers, approx. 


size US! stoM2aM dia. private drains 
and road repairs. 


270,000 | councrL 


AWARD OF CONTRACT 
AND AFTER , 
TOTAL 300,000 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Storm Sewers 


1977/81 CAPITAL BUDGET 
PROJECT DETAIL 


Adair, Roxborough, Glasco and Melvin, - 
Parkdale to Barton Street 


WAP Ee) LOCATE 


RO 
HI 
eA i ]| ; i : 


Sl DESEHeRTPON 


Storm Relief Sewer, private drains and 
road repairs. 


Approx. size 24" to 42" 


5. CASH FLOW 


PROJECT NO. 39203 FILE NO. 801-08 
DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 13 


Ye CAPITAL COST ESTIMATE - NESD FOR PROUECT 


LAND 
CONSTRUCTION 800,000 reduce basement flooding. 
OTHER RR NN a aN 


TUODSUE,  o faNAEHONG) ONO ROE Sak 


SUBSIDY M.T.C . 300,000 
CONTRIBUTIONS 
300,000 


NET COST gent), 900: 000m. 


AMOUNT TO BE FINANCED: 
REGIONAL St. S.R. 500,000 


PROPERTY OWNERS 
OTHER 


500,000 


+) RELATED sPROJECTS 


OSM.B.)) REQUIRE! PROVECE 


EXPENDITURES: 
PRIOR TO BUDGET 

1977 

19 78 . STATUS OF PROJECT 

19 79 DATE ACTION 


13 80 COUNCIL 


on ediamel ee en 2 SOG. 000 
AWARD OF COi!TRACT 

19 82 AND AFTER 250,000 

TOTAL 800,000 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


1977/81 CAPITAL BUDGET 
PROJECT DETAIL 


- PROJECT. 4 


Sherman - Cannon Area 


WAP TO LOCATE PRO 


as 


OJECT 


$ 
CASE Ss ST. 
| BARTON 
E 
EG 
o 3 
Eee sh 


AVE. 


FULLERTO 


7 


RUTH 


Tere eel 
nn 


-. DESCRIPTION 


Storm Relief Sewer together with 
private drains and road repairs. 


~ CAPITAL COST ESTIMATE 


REGIONAL St. S.R. 400,000 
PROPERTY OWNERS 
OTHER 
TOTAL 400,000 
_ CASH FLOW 7. RELATED PROJECTS 
O.M.B. REQUIRED 1980 PROJECT 
EXPENDITURES: 
PRIOR TO BUDGET 
Saale 
1977 PAGE NO | 
1978 8. STATUS OF PROJECT 
ee) DATE ACTION 
MERLE GG In rece COUNCIL 
AQSi- 5 Aa ee > 
AWARD OF CONTRACT 
1982 AND AFTER 250,000 


PAGr O45 


FUNCTION Storm Sewers 
PROJECT NO. 30224 
DEPT. /AGENCY 


FILE NO. 
CAPITAL BUDGET PAGE 13 


Engineering 


6. NEED FOR PROJECT 


LAND 

seal oa ges mack To reduce basement flooding. 
TOTAL ee OOO L000 

SUBSIDY M.T.C. 200,000 

CONTRIBUTIONS 
TO TAD A he 200 000Eme 

NET COST ‘SOD oe 


AMOUNT TO BE FINANCED: 


TOTAL 600,000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Storm Sewers 


PROJECT NO. 30215 FILE NO. 
DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 14 


1977/81 CAPITAL BUDGET 
PROJECT DETAIL 


1. PROJECT 


4s CAPITAL COST ESTIMATE 


«NEED FOR PROJECT 


LAND 
CONSTRUCTION 


OTHER Engineering 170,000 
TOTAL 


Greenhill Ave., ~ Storage - Treatment 
basin, 
Engineering and Land 


To reduce pollution in Red 
Hill Creek and Burlington Bay by 
controlling overflow from the 

combined sewer trunk. 


SUBSIDY 
CONTRIBUTIONS 


TO LOCATE PROJECT HEE OOeT 200,000 


| 
pee 


AMOUNT TO BE FINANCED: 
REGIONAL St, S.R. 200,000 
PROPERTY OWNERS 

OTHER 


STEWARTOALE 


MALTA 


ROSSEAU 
CHARLOTTE 


200,000 


te 


0) 5 GPEENRIED 


7. RELATED PROJECTS 


5. CASH FLOW 


O.M.B. REQUIRED 1980 PROJECT 


Sewage Works 


EXPENDITURES: 


PRIOR TO BUDGET DEE ie 

1977 PAGE NO. 
San DESCREP TALON 

1978 Bee oLALUSNOF “PROJECH 
20 Million gallon partially covered 1979 DATE ACTION 
storage tank and settling basin. Peon ete AONB eG 000 PSUNGtE 

4981 ---7- 7-7-7 oo ree 150,000 


AWARD OF CONTRACT 
1982 AND AFTER 


TOTAL 200,000 


a ee nm i tm ne re re 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Storm Sewers 
DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 14 


PROJECT DETAIL 


PROJECT Wy CAP TT AT COST AES IuGMiarne «. NEED FOR PROJECT 


LAND 
McNab St. Storm Sewer - Cannon St. CONSTRUCTION 4,000,000 
to Harbour - Construction OTHER iy abe TERN ES HES To relieve an existing trunk 
TOTAL 4.000.000 storm sewer servicing the 
4 pore 2 Bae. Behe ° 
C.B.D. of Hamilton. 
Supsmpye Mets 500,000 ; 
CONTRIBUTIONS ema le yt ome WAALS 
TOTAL 500,000 
2. MAP TO LOCATE PROJECT fet wens 3 500,000 


AMOUNT TO BE FINANCED: 


REGIONAL SeerStR. 3,500,000 
PROPERTY OWNERS 
OTHER 

TOTAL 3,500,000 


5. CASH FLOW 


RELATED PROJECTS 


O.M.B. REQULSED) SLoST PROJECT (#33238-A 
es i Engineering-Item for 
EXPENDITURES :. an 
PRIOR TO BUDGET: ; DEE 
: PAGE NO. 
1977 : 
1978 MMS LALUSs Ole PROMECT 
Trunk Storm Sewer 1979 DATE ACTION 
1980 COUNCIL 
{98]-2-52 252i ae -- 200,000 


AWARD OF CONTRACT 
1982 AND AFTER 


3,800,000 _ 


TOTAL 4,000,000 


Coes toysits: 


REGIGNAL MUNICIPALITY OF HAMILTON-WENTWORTH 
1977/81 CAPITAL BUDGET 
PROJECT DETAIL 


FUNCTION Storm Sewers 
39202 EL Ol 823-17 


DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 14 


Mee LROgeT 


4. CAPITAL COST ESTIMATE 
ee ees ih 


LAND 
Wexford from Main St., to Monterey CONSTRUCTION 600,000 . To reduce basement flooding 
and on Monterey from Wexford. OTHER ee in, Wextond ‘Stsarea.. 


TOTAL, 600,000 


SUBSIDY MaF IC. 250,000 
CONTRIBUTIONS 


TOTAL 250,000 


NET COST EROS ie 


i gl] gi] .l| dl | |] al 

| oll si] Zi] 4 

| 31, 3 2 | | AMOUNT TO BE FINANCED: 

colon Fi ‘ REGIONAL St. S.R. 350,000 

noah dt alls PROPERTY OWNERS 

ine all sil § OTHER 

| : TOTAL 350,000 
a al § | 
Sr el 3 

ane 5. CASH PLOW 

va || O.M.E. REQUIRED 1981 

aed 

West pars ie ie EXPENDITURES 


1977 
1978 
: b ae 1979 
Local Relief Sewer together with drains 
and road repairs. UGS SO) i eee a ae 150,000 
Approx. size 24" to 36" oo SUR Sd Wada fy, setae 
Approx. length 2,000 feet PISA AND ARE TER fc) 75 OTS i 


TOTAL 600,000 


the O49 


FUNCTION Storm Sewers 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


PROJECT NO. 30222 FILE NO. 821-07 


DEPT. /AGENCY Engineering CAPITAL BUDGET PAGE 1H 


CAPITAL BUDGET 
PROJECT DETAIL 


1977/81 


tee SeROun Gr 4. CAPITAL COST ESTIMATE 7. NEEDY EORREROGUG SGT. 
Upper James St. - Inverness Ave. to LAND 
IDiousie Phe CONSTRUCTION 150,000 To reduce basement flooding 
OTHER on Duff St. and Duff Court. 
Sane 150,000 


SUBSIDY MTT ACe 
CONTRIBUTIONS 


50,000 


TOTAIyS ewe ont ogees 


NET COST ——__ 100,000 


FREEMAN 2) jeguiss ge” ; 
ogee Vays 


\ 


AMOUNT TO BE FINANCED: 
REGIONAL St. S.R. 100,000 
PROPERTY OWNERS 

OTHER 


INGLE WOOD. > 
OR ft 
Re) 


TOTAL 100,000 


+ /CASH FLOW 


OO 


Ooi Pe RE OUrRED 


VERHILL RO. 


EXPENDITURES: 
PRIOR TO BUDGET 
VOW 
1978 
LS79 
1980 


PAGE NO. 


> DESCR EB IMION 


BOL Al Usi Ora rRodin eu 
Local storm sewer, private drains, : 
and road repairs. 


DATE, ACTION 


COUNCIL 


; - ’ 
Approx. size 42 1981 clan ee Ome eee 


19 AND AFTER 
TOTAL 150,000 


Approx. length 450! AWARD OF CONTRACT 


PAGE 050 


FUNCTION 
PROJECT NO. 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 
1977/81 CAPITAL BUDGET 
PROJECT DETAIL 


Storm Sewers 


30205 FILE NO. 807-11 
DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 14 


Te PROJECT 


Di wCA ELA COST ES iUMATE 


6. NEED FOR PROJECT 


LAND 
CONSTRUCTION 600,000 
OTHER 


Garfield - Vineland To reduce basement flooding. 


DORAL MES or 6005 000Ls 


SUBSIDY M.T.C. 200,000 
CONTRIBUTIONS 


TOTAL 200,000 


Ze eee LOMUOCA LE. PROJECT 


oh w $s ax) 
ra a 2) 7) 
sl1 all cl (Somerset pee win 
wi] zy] = aa 
Fe) ae ial ca 

oer az 


NET COST 


400,000 
>iavium 


AMOUNT TO BE FINANCED: 


a REGIONAL St. S.R. 4.00 ,000 
| kee Pane $e6 PROPERTY OWNERS 
cor panrscHoot [ OTHER 


1) URERATED PROJECTS 


TOTAL 400,000 
. : 
; 5. CASH FLOW 


} 
S Py 
Shh yenivcenie sant’ .ibbg . O.M.B. REQUIRED 1981 
3 \ Fa Pee Poe Ft eB det Dec Ea Oa 
ie 4) Fists al sl ale 
roa ° z 7 Sahel al 
ra leet Hats cp EXPENDITURES: 


Su SESCEAPTION 1977 


1978 we ISR US On Le ROU RCM 
; : 1979 
Storm Relief Sewer together with 
private drains and road repairs. 1980 COUNCIL 
Approx. size 15" to 18" dia. opie iaie Seni Che hw SOV O00 


1982 AND AFTER 


950,000 


TOTAL 600,000 


LPS or NMOL NI 


FUNCTION Storm Sewers 
PROJECT NO. 30225 FILE NO. g03-14 


DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 14 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


1977/81 CAPITAL BUDGET 
PROJECT DETAIL 


4 


i. PROJECT 7 CAPLTAL “COST, Bema MAIss 


6.2 INBEDUPOR PROGECE 


LAND 
CONSTRUCTION 1,500,000 
OTHER 


Dunsmure, Crosthwaite, Archibald, Hope 
and Kenilworth Ave. - Barons to Barton 
Street 


To reduce basement flooding. 


TOTAL 1,500,000 


SUBSEDY, Rie Sw 400,000 
CONTRIBUTIONS 


PO RAL a eee OO ROOMS 
NET COST 1,100,000 


parton iLL CLE Jen 


AMOUNT TO BE FINANCED: 
REGIONAL St. S.R. 1,100,000 
PROPERTY OWNERS 

OTHER 


ne 


ae 


TOTAL 1,100,000 


xj TS! 


Ver eon mic 


SUNNIOALE 5T 
ae 


CASH FLOW 7. RELATED PROJECTS 


ve. \ 


O.M.B. REQUIRED 1981 PROJECT 


|| ee 
ie eres 
| 


EXPENDITURES: 
PRIOR TO BUDGET 
mie) 17 
1978 
19.79 
19 80 
{Q8U <22L SS s5 See ee 0 ORO ag 


1982 AND AFTER . 1,300,000 
TOTAL 1,500,000 — 


DEPT. 
PAGE NO. 


= DESCRIP EUOM 
; Se STATUS OF. PROUBCE 


Local storm sewer, approx. 48" diameter, 
private drains and road repairs. 


DATE ACTION 


COUNCIL 


AWARD OF COMTRACT 


REGIONAL MUNICIPALLTY OF HAMILTON-WENTWORTH FUNCTION Storm Sewers 
1977/81 CAPITAL BUDGET PROJECT NO. 31215 FILE NO. 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 5 


‘dian PROUECE 4. CAPITAL COST ESTIMATE - NEED FOR PROJECT 


LAND 
Greenhill Ave., CONSTRUCTION 2,300,000 |. To reduce pollution in Red 
Storage treatment basin, - OTHER so aE eS CES Hill Creek and Burlington 
Construction TOTAL Bay by controlling overflow 


be 92300.,000.. 
from a combined sewer system. 


SUBSIDY M.0O.E. 250,000 
CONTRIBUTIONS CMHC 250,000 


TOTAL 500,000 
2. MAP TO LOCATE PROJECT 1,800,000 
a EJ 


NET COST 
pS Hl asa) 
ive a 


AMOUNT TO BE FINANCED: 

REGIONAL St, S.R, 1,800,000 
PROPERTY OWNERS 

OTHER 


qe mn ; 1,800,000 


3) GREENHILL : be CASH FLOW 


TOWER 


STEWARTOALE 
ABERFOYLE 
CHARLOTTE 


if 


LATED PROJECTS 


O.M.B. REQUIRED 1981 PROJECT 
Sewage Works 
EXPENDITURES: 


PRIOR TO BUDGET DEPT: 
1977 PAGE NO. 


19 78 . STATUS OF PROJECT 


20 Million gallon partially covered 49 79 
storage tank and settling basin for 
storage and partial treatment of 19 80 COUNCIL 
overflow from Greenhill Ave. trunk 100,000 
sewer. T 
Porn Sauipe 2,200,000 AWARD OF CONTRAC 
2,300,000 


3. DESCRIPTION 


DATE ACTION 


PAGE 053 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Storm Sewers 
1977/1 CAPITAL BUDGET PROJECT NO. 31218 FILE NO. 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 19 


- PROJECT 4. CAPITAL COST ESTIMATE 3. NEEDSEOR PROUECE 
LAND 


Garfield Ave. N. and Fairholt CONSTRUCTION 200,000 


To reduce basement flooding 
Rd. N. area OTHER 


TF 


200,000 


SUBSIDY M.T.C. 70,000 
CONTRIBUTIONS 

70,000 
. MAP TO LOCATE PROJECT at Sees: 


leannon ‘\ie3 > 


ney lore zh ~ i 
ie ea lve sul | ae | lee AMOUNT TO BE FINANCED: 
ol Ls Vi REGIONAL St. S.R. 130,000 
ere PROPERTY OWNERS 
\ ay OTHER 
: aciiin {ane TOTAL 130,000 
rMausith 


ili 


Sor VI TV Mae Ue fees EXPENDITURES: 


Sane JT A Vat IC 2)j ales 2 
It 


5. CASH FLOW 7. RELATED PROJECTS 


[precio | 


OALE | 
vo 
RICK 


= 
= ass 
B . 
CAR 


GARFIELO 


F 


O.M.B. REQUIRED PROJECT 


PRIOR TO BUDGET : DEPT. 


1977 PAGE NO. 
3. DESCRIPTION 


1978 Be STATUS OF PROGECT, 
1979 


DATE ACTION 
Local storm sewers, 12" to 21" dia.) 49 80 
private drains @ road repairs. COUNCIL 
: 1981 20,000 


1982 AND AFTER 180,000 
TOTAL 200,000 


AWARD OF CONTRACT 


Sid ae 


— 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Storm Sewers 


1977/81 CAPITAL BUDGET 
PROJECT DETAIL 


aa) OO rca 


Rated Storm Sewers and Minor 
Improvements - 1977. 


2. MAP TO LOCATE PROJECT 


3. DESCRIPTION 


Financing of various projects. 


4, 


CASH FLOW 


PROJECT NO. 77000 FILE NO. 
DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 15 & 


CAPITAL COST ESTIMATE - NEED FOR PROJECT 


LAND 
CONSTRUCTION 1,700,000 This item provides for 
OTHER financing of rated projects and 


minor works, particularly 
sO TET) SS OLLIE CE arising out of Area Municipa- 


SUBSIDY R.S. 400,000 lity road work. The specific 


CONTRIBUTIONS projects will be reported 
separately.to the Engineering 
aOS0EY Services Committee. 


NET COST 1,300,000 


AMOUNT TO BE FINANCED: 


REGIONAL St. S.R. 800,000 
PROPERTY OWNERS 500,000 
OTHER 


TOTAL 1,300,000 


- RELATED PROJECTS 


O.M.B. REQUIRED 1977 PROJECT” 


EXPENDITURES: © 

PRIOR TO BUDGET DEPT. 

1977 700,000 PAGE NO. 

1978 1,000,000 8. STATUS OF PROJECT 


i972 DATE ACTION 
1980 


49 81 


COUNCIL 


AWARD OF CONTRACT 
1982 AND AFTER 
TOTAL 1,700,000 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Storm Sewers 
1977/81 CAPITAL BUDGET PROJECT NO. 78000 FILE NO. 
PROJECT DETAIL DEPT. /AGENCY Engineering CAPITAL BUDGET PAGE 15 & {17 


- PROJECT - CAPITAL COST: ESTIMATE 6. NEED FOR PROJECT 


LAND 


CONSTRUCTION ---- 1,700,000 See project 77000. 
OTHER 


Rated Storm Sewers and Minor 
Improvements - 1978. 


__ 


TOTAL i 127003 000s 


SUBSIDY R.S. 400,000 
CONTRIBUTIONS 


TOTAL 400,000 


. MAP TO LOCATE PROJECT Ek 1,300,000 


AMOUNT TO BE FINANCED: 

REGIONAL SGamiow 800,000 
PROPERTY OWNERS 500,000 
OTHER 


TOTAL 1,300,000 


- CASH FLOW RELATED PROJECTS 


O.M.B. REQUIRED 1978 PROJECT 


EXPENDITURES: 


PRIOR TO BUDGET DEPT. 
NO. 
1977 pee 


19 78 700,000 - STATUS ‘OF PROJECT 


- DESCRIPTION 


79 
Financing of various projects. oa B38 02000 DATE ACTION 


19 80 
19 81 


1982 AND AFTER 
TOTAL 1,700,000 


COUNCIL 


AWARD OF CONTRACT 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Storm Sewers 
1977/81 CAPITAL BUDGET PROJECT NO. 79000 FILE NO. 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 15 & {17 


2a es PROUECE 4. CAPITAL COST ESTIMATE - NEED FOR PROJECT 
fornia deta ale ee I UES i SS ee Ee alee ES EE gt 


LAND 


Rated Storm Sewers and Minor CONSTRUCTION 1,700,000 See Item 77000. 
Improvements - 1979. i OTHER 


ee 


EIR TAOYO)-AONCLO a 


SUBSIDY) ORS. 400,000 
CONTRIBUTIONS 


TODPAL nev FOO 000). ty 
2. MAP To LOCATE PROJECT NET COST 1.300.000 


AMOUNT TO BE FINANCED: 

REGIONAL St. (S:R. 800,000 
PROPERTY. OWNERS 500,000 
OTHER 


——— 


TOTAL 1,300,000 


. CASH FLOW RELATED PROJECTS 


O.M.B. REQUIRED 1979 PROJECT 


EXPENDITURES: 


PRIOR TO BUDGET DEPT. 
PAGE NO. 
3. DESCRIPTION ieee Ms 


19 78 - STATUS OF PROJECT 


To finance various projects. 
chs LOT Soe = 850,000 DATE ACTION 


QMS OLE ees Sete 5 850,000 COUNCIL 
49 81 


AWARD OF CONTRACT 
19 g9 AND AFTER 
TOTAL 1,700,000 


PAGE 057 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Storm Sewers 
1977/81 CAPITAL BUDGET PROJECTENO Gt oC oes FILE NO. 
PROJECT DETAIL DEPT. /AGENCY Engineering CAPITAL BUDGET PAGE 15 & | 17 


a. PROJECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


LAND 
CONSTRUCTION --.-- 2,000,000 
OTHER 


Rated Storm Sewers and Minor 
Improvements - 1980. 


See Item 77000. 


_ 


2,000,000 


SUBSIDY R.S. 500,000 
CONTRIBUTIONS 


TOTAL) = SOO00ONNE 


NET COST 500,000 


2. MAP TO LOCATE PROJECT 


~~ 


AMOUNT TO BE FINANCED: 


. REGIONAL St. S.R. ----- 900,000 
ay PROPERTY OWNERS ----- 600,000 
OTHER 


_—_—— 


TOTAL 1,500,000° 


7. RELATED PROJECTS 


CASH FLOW 


O.M.B. REQUIRED 1980 PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 
TSS 


DEPT 
PAGE NO. 


3. DESCRIPTION 


8. STATUS OF PROJECT 


— 


To finance various projects. 


DATE ACTION 


TSO". eae eee 800,000 
ania 1,200,000 


COUNCIL 


AWARD OF CONTRACT 


TOTAL 2,000,000 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Storm Sewers 


1977/81 CAPITAL BUDGET PROJECT NO. 81000 FILE NO. 
; PROJECT DETAIL DEPT. /AGENCY Engineering CAPITAL BUDGET PAGE 16 


PROJECT 4. CAPITAL COST ESTIMATE - NEED FOR PROJECT 


LAND 

CONSTRUCTION 2,100,000 

OTHER See Item 77000. 
2,100,000 


Rated storm sewers and minor 
improvements - 1981. 


TOTAL 


SUBSIDY R.S. 500,000 
CONTRIBUTIONS 


500,000 


2. MAP TO LOCATE PROJECT NeTcoeT 1,600,000 


AMOUNT TO BE FINANCED: 


REGIONAL St. S.R. 1,000,000 
PROPERTY OWNERS 600,000 


OTHER 


— 


TOTAL 1,600,000 


CASH FLOW RELATED PROJECTS 


O.M.B. REQUIRED 1981 PROJECT 


EXPENDITURES: 


PRIOR TO BUDGET DEPT. 
PAGE NO. 
LAT H/ 


19.78 8. STATUS OF PROJECT 


3. DESCRIPTION 


To finance various projects. 
ae 19 79 DATE ACTION 


19 80 COUNCIL 
ope een ee B00), 000 


1982 AND AFTER 1,500,000 
TOTAL 2,100,000 — 


AWARD OF CONTRACT 


s -DROUJECE 


- MAP TO LOCATE PROJECT 


FUNCTION 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


1977/81 CAPITAL BUDGET PROJECT NO. 


PROJECT DETAIL 


- CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 
OTHER 


Upper Wentworth St. and Stone Church 
Road - from approx. 1400 ft. north 
of Stone Church Rd. to approx. 

800 ft. West of Upper Wentworth St. 


TOTAL 


SUBSIDY CMHC 
CONTRIBUTIONS MTC 


TOTAL 
NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL St. S.R, 
PROPERTY OWNERS 
OTHER 


WENTWORTH 


5.__CASH FLOW 


O.M.B. REQUIRED 1978 


EXPENDITURES: 
PRIOR TO BUDGET 


DESCRIPTION 


3. 


eRmernrme era —=— 


Trunk Storm Sewer - 
approx. size 14' x 14! 


wero eroreee ee 


AND AFTER 


DEPT. /AGENCY 


Storm Sewers 


38510 


Engineering 


FILE NO. 
CAPITAL BUDGET PAGE 16 & {18 


NEED FOR PROJECT 


To provide for development 
in the Red Hill Creek Basin 
West of Upper Wentworth St. 


1,400,000 


1,400,000 


75,000 


75,000 


150,000 
1,250,000 


et eee eee 


1,200,000 
50,000 


1,250,000 
RELATED PROJECTS 


PROJECT 


DEPT. 
PAGE NO. 


700,000 8. STATUS OF PROJECT 


700,000 


DATE ACTION 


COUNCIL 


AWARD OF CONTRACT 


TOTAL 1,400,000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Storm Sewers 


1977/81 CAPITAL BUDGET PROJECT NO. 37512 FILE NOQ. 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 16 & 


PROJECT Hh. CAPITAL COST ESTIMATE es Nn DEFOR veROUECT 


Limeridge Road, Upper Wentworth St. LAND : ; To provide for new 
Upper Wellington St., - CONSTRUCTION 1,542,000 development in the area. 
Storm Sewers OTHER _ 


1,542,000 
This project is only to 
SUBSIDY M.T.C. 242,000 be proceeded with,if a 
CONTRIBUTIONS eee SF a 5 year interest free loan 


242,000 is approved by 0O.H.A.P. 


2. MAP TO LOCATE PROJECT eeoes 1,300,000 


AMOUNT TO BE FINANCED: 

REGIONAL St. S.R. --- 1,070,000 
PROPERTY OWNERS --- 230,000 
OTHER 


1,300,000 


ry et 


iN 
w 
x 
€ 
: 
G 
= 
Re 
rr 
N 
3 


5. CASH FLOW + RELATED PROJECTS 


Reema} 


O.M.B. REQUIRED 1977 PROJECT ° Sewage Works 


EXPENDITURES: 


PRIOR. TO. BUDGET DER. 
PAGE NO. 

3. DESCRIPTION ee 
1978 1,542,000 PE UALVOMOr  PROVECT 
Limeridge Rd. from 510' West of Sherman 4979 

to 733' West of Wellington, Upper DATE ACTION 
Wentworth St. from Limeridge to Mohawk 1980 COUNCIL 

sey 1981 

‘Upper Wellington St. from Limeridge AWARD OF CONTRACT 

to Bryna Ave., storm sewers 15" to 78" 1982 AND AFTER 

dia., incl. private drains and road repaits. TOTAL 1,542,000 


al in 
- 


ales 


i Ee 
TGS meRT 
“i io ee 


LO t A 


jules as A 
Mot 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Sewage Works 
1977/81 CAPITAL BUDGET PROJECT NO. 38224 FILE NO. 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 19 


i ROU Cis 


4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


LAND 
CONSTRUCTION 22,650,000 
OTHER Engineering 


Secondary Sewage Treatment 
Plant - Hamilton 


430,000 
TOTAL 23,080,000 


SUBSIDY CMHC 3,847,000 
CONTRIBUTIONS 


3,847,000 
NET COST 19,233,000 


MAP TO LOCATE PROJECT 


SS ee 
PUMPING STN. 


AMOUNT TO BE FINANCED: 
REGIONAL S. Surcharge 19,233,000 
PROPERTY OWNERS 


) 29 Oy OTHER 
7 TOTAL 19,233,000 

SEWAGE 3 

TREATMENT S a 3 cr 
PLANT 5. CASH FLOW eA DE eROUECES 

“ : O.M.B. Received PROJECT 
*BROMPTONe- — STy — _f ee = Milam 
SS SS See Sabato = EXPENDITURES: 


PRIOR TO BUDGET 19,725,000 
EY 3,355,000 
1978 
GGL 
19 80 
19 81 


DIEIPIEG 
PAGE NO. 


3. DESCRIPTION 


SO LALUSPOnLPROUECT 


DATE ACTION 


COUNCIL 


AWARD OF CONTRACT 
1982 AND AFTER 


TOTAL23,080,000 


; fi) , mead mee Nae La ; ! 
ean i ae oe Nae ig ELEN Oa ey se a 
eda BSS Pngineering "CAPITAL BUDGET PAGE 19 


FOR PROJECT 


To provide additional 


; capacity for growth 
TOTAL in Dundas. 


"suBSIDY 
_ CONTRIBUTIONS 


TOTAL) dence Nt ao 
NET COST 200,000 


AMOUNT TO BE FINANCED: 

REGIONAL S. Surcharge 200,000 
PROPERTY OWNERS 

OTHER 


TOTAL 200,000 
Ener iatast | 7. RELATED PROJECTS | 


O.M.B. Received PROJECT 
EXPENDITURES: 

PRIOR TO BUDGET DEPT. 

V9.77. sic en ee ep oghens PAGE NO. 

1978 | g. STATUS OF PROJECT 


To Bens existing sewage Age DATE ACTION 


ggg ee from 1.5 M.1.G.D. 1980 ease 
to 4.0 M.I.G.D. On 


WARD OF CONTRA( 
1982 AND AFTER ie ede 


TOTAL 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Sewage Works 


1977/81 CAPITAL BUDGET PROJECT NO. 34.704 FILE NO. 804-01 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 19 


de CROVECT 4. CAPITAL COST ESTIMATE - NEED FOR PROJECT 


LAND 
Expansion of the King Street CONSTRUCTION 2,750,000 
Sewage Treatment Plant - Constructio OTHER 
(OHAP-430) 1976 


To provide additional 
Weis. ed anew bare ANID capacity for growth 


TOTAL 2.750.000 within Dundas. 
pS ESINI GAH SA 


SUBSIDY CMHC 300,000 
CONTRIBUTIONS M.O.E. 270,000 


TOTAL 570,000 


2. MAP TO LOCATE PROJECT NET COST 2,180,000 


AMOUNT TO BE FINANCED: 

REGIONAL S. Surcharge 1,900,000 
PROPERTY OWNERS 

OTHER 


1,900,000 


5. CASH FLOW 7. RELATED PROJECTS 


O-MoB Received PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 


) 
DESCRIPTION LOTT 630,00 


1978 750,000 8. STATUS OF PROJECT 


eye etn -1,390,000 
To expand existing sewage SHS 3 is 


treatment plant from 1980 


BOM Meets Gre Deaton OMe G1) COUNCIL 
. peleGre Dest Ome. pEuEGIDis fae. 


AWARD OF CONTRACT 
19 35 AND AFTER 
TOTAL 23900,000 O.M.B. 


DATE ACTION 


rd 
ip 


CAPITAL BUDGET PAGE 19 


6. NEED FOR PROJECT 
625,000 


625,000 
103,000 


103,000 
522,000 


REGIONAL 522,000 
PROPERTY OWNERS 
OTHER 


TOTAL 522,000 


5. CASH FLOW - 7. RELATED PROJECTS 


O.M.B. Received PROJECT 


= mm 2 — ~ 
Stas pees ee mes te 


EXPENDITURES: 


PRIOR TO BUDGET 569,000 DEPT. 
Sid ies McC PAGE NO. 


1978 8. STATUS OF PROJECT 


1979 DATE ACTION 
1980 


1984 


_1982 AND APTER 
POV 6255000 


COUNCIL 


AWARD OF CONTRACT 


bet 

REGIONAL ntetenGiy OF enizLtON-vevOvORTH 
1977/81 CAPITAL BUDGET — 

PROJECT DETAIL 


- _PRCGECT 


— 


Upper Wentworth St. - Approx. 170! 
South of Inverness Ave. to Concession, 
Concession St. from Upper Wentworth to 
Cliff and Cliff Avenue from Concession 
to Mountain Park (F/PWCPF) 


SUBSIDY cele 
aes ee 


NET COST F 


Abd ee “ ite wet brat 
AMOUNT TC BE eruerD: aN Ges Aig os 


a 
REGIONAL nee eee ae 
a A 
bes oe ne a aan Hee 
ere tit i 2 fetic ee 


PROPERTY omens 
OTHER 
: ey i 


CASH FLOW 


Ome 


EXPENDITURES: tea 
PRIOR TC BUDGET 311,000 
DIES A Ae aad OR ee 129,000 

fey s aa wa 

1979 oe hee 
1980 
1981 
1982 AND APTER | 


DESCRUR PEON 


ime gH Ame o 
‘eo ee 


cop nae 


« DESCRIPTION 


Increase the §.T.P. capacity 
beyond the existing capacity 
of 60 MIGD. 


AMOUNT TO BE FINANCED: 


REGIONAL 
PROPERTY OWNERS 
OTHER 


TOTAL 


5. CASH FLOW 


O.M.B. 


EXPENDITURES: 
PRIOR TO BUDGET 
1977 

1978 

1979 

1980 

1981 

1982 AND AFTER 


TOTAL 


TE /ACENCE 


at hae 
PP it 


a 
Sat oa 


v te 


Engineering 


% a: 


300,000 


300,000 
Received 


200,000 
150,000 


350,000 


FILE NO. 819-06 
CAPITAL BUDGET PAGE 20 


The existing plant was 
overloaded in 1976. 


PROJECT A38226-Be 


DEPT. Engineering 


PAGE NO. 


8.__STATUS OF PROJECT 


DATE 
COUNCIL 


AWARD OF CONTRACT 


ACTION 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH = | ; : 
TopeUeenrer AUDEN WM) .) ee my 
PROJECT DETAIL annie fy DEE Ua AGENCY (08 NSH 


os 
te 


1. PROJECT 


Eastern Trunk Sanitary Sewer - 
‘King Street Plant to York Road. 


SUBSIDY -----(WoE 
CONTRIBUTIONS [CMHC 


2. MAP TO LOCATE PROJECT 


ts Ae kee rau 
'§ 4 . Say, Semi © o o> % 
| el ee 
Skee aA BE ; 


AMOUNT TO BE FINANCED: = 


oe ar REGIONAL $. Surcharge 750,000 |_ 
OTHER . sea sia VE 


5. CASH FLOW : Tet 
Oaeaw |; Received 
EXPENDITURES: ex 
PRIOR TO BUDGET BE Ae eae ea 

UG) WH Ros eee ROE SOTOLOA Colo ey Re 

19 78 naa: 

HOS i ie 

19 80 ie 

1981 

19 82 


DESCRIPTION 


jet 


pe 


Trunk Sanitary Sewer and Pumping 
Station Replacement 


iene Paneer Une ae a as 5 Pe 7 i Ad oa 
aed Eee (Sire Va La to cae R ppv Tae mee 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Sewage Works 


1977/81 CAPITAL BUDGET PROJECT NO. 34701 FILE NO, 823-03 
PROJECT DETAIL DEPT./AGENCY Fngineering CAPITAL BUDGET PAGE 20 


- PROJECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


LAND 5,000 
Western Sanitary Trunk Sewer from CONSTRUCTION 745,000 
King St. to Hope St., - Dundas OTHER 


TOTAL 750,000 
CMHC 108,000 
SUBSIDY M.0.E. 112,000 


CONTRIBUTIONS S.L. 40,000 


TOTAL 260,000 


MAP TO LOCATE PROJECT NET COST 490,000 


AMOUNT TO BE FINANCED: 

REGIONAL 490,000 
PROPERTY OWNERS 

OTHER 


490,000 


5. CASH FLOW 7. RELATED PROJECTS 


O.M.B. Received PROJECT 


EXPENDITURES: 


PRIOR TO BUDGET DEPT. 
PAGE NO. 
3. DESCRIPTION ahs bh Mewes Rae 2c 750,000 


1978 Soe oLAlUSROR PROJECT 


Sanitary trunk sewer approximately 1979 DATE ACTION « 
54" and to run along York St., Main 1980 


St., Governors Road, and private 
jand. 19783 


1982 AND AFTER 
TOTAL 750,000 


COUNCIL 


AWARD OF CONTRACT 


REGIONAL MUNECIPALITY OF HAMILTON-WENTWORTH 
1977/81 CAPITAL BUDGET shy 
PROJECT DETAIL 


1. PROJECT 


Mountain Industrial Trunk Sanitary 
Sewer and Branch Sewers between 
Stone Church Road and Rymal Road. 


2. 


MAP TO LOCATE PROJECT 


SOS CORO tO 


CASH_ FLOW 
O.M.B. 


EXPENDITURES: < 
PRIOR TO BUDGET 300,000 


DESCRIPTION 19 77 o a eat -—-- er ae pap eCe. 
19 78 i Shae 
19 79 ; ae 
19 80 ae ey 


19 81 
19 82 


SUBSIDY 


_ CONTRIBUTIONS : 
TOTALS (p= eso aleuieiee 


‘NET COST 35,000 


AMOUNT TO BE FINANCED: 
REGIONAL 35,000 
PROPERTY OWNERS 

OTHER 


CASH PLOW 7. RELATED PROJECTS 


Shc ae PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 
Mesut we Or ee 
1978 
1979 
19 80 
19 81 
1982 AND AFTER 


DEES 
PAGE NO. 


8. STATUS OF PROJECT 


DATE 


ACTION 


COUNCIL 


AWARD OF CONTRACT 


TOTAL 35,000 


pei et aS RD BR 
x Page 070__ 
: es om . ks YS i f : £ : 4 ‘as $ :: is 4 
FUNCTION Sewage Works 7 Ricat aye ales 
PROJECT NO. 352008 FILE NO. 807-08 
DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 20 
SSTIMATE | 6. NEED FOR PROJECT 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 
1977/81 CAPITAL BUDGET eee” fi, 
PROJECT DETAIL aie 


41. PROJECT 


York St. from Locke Street to 
Woodbine Avenue - Sanitary Sewer 


2. MAP TO LOCATE PROJECT 


AMOUNT TO BE FINANCED: | ake 
REGIONAL S. Surcharge — ‘48,000 | 
PROPERTY OWNERS _ Siaeaeaih 18 
OTHER 


CASH FLOW 
O.M.B. 


EXPENDITURES: 
PRIOR TO BUDGET 
LOTT: 


<e- 
Ese ae 


= 


2) 
>, 


Aaa oadiag == -- 


3. DESCRIPTION 


1978 eae 
Pie 
Local Sanitary Sewer from Inchbury to 1979 . Al Ras Bl 
Locke and modifications between 4980 tort A a ps 
Inchbury Street and Woodbine Ave. Roa Ke yey ans eh 


4982 


CONTRIBUTIONS 
TOTAL 
NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL 

PROPERTY OWNERS 

OTHER 


TOTAL 


CASH FLOW 


O.M.B. 


EXPENDITURES: 
PRIOR TO BUDGET 
1977 

1978 

1979 

19 80 

19 81 


1982 AND AFTER 
TOTAL 


450,000 


450,000 


450,000 


Received 


350,000 
100,000 


450,000 


2 


For further Hous 


t 


Development with 


y, 
geet 
pesto 


Region. 


7. RELATED PROJECTS 


PROJECT 


DEPT. 
PAGE NO. 


8. STATUS OF PROJECT 


COUNCIL 
AWARD OF CONTRACT 


DATE ACTION | 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Sewage Works 
1977/81 CAPITAL BUDGET PROJECT NO. 34703 FILE NO. 804-01 


PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 21 


Ie) RROJECE 


4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


LAND 3,100,000 
King St. - Sewage Treatment Plant Seen ete at Provide space for future 
Land Acquisition a expansion before the land 
3,100,000 is developed for residential 


SUBSIDY purposes. 


CONTRIBUTIONS 
NIL 


MAP TO LOCATE PROJECT NET COST 3,100,000 


AMOUNT TO BE FINANCED: 
REGIONAL S. Surcharge 3,100,000 
PROPERTY OWNERS 

OTHER 


TOTAL 3,100,000 


« RELATED) PROJECTS 


oe CASH ELOW 


O.M.B. PROJECT 


Received 


EXPENDITURES: 
PRIOR TO BUDGET 3,100,000 
1977 
1978 
1979 
1980 
1981 
1982 AND AFTER 


DEPT. 
PAGE NO. 


3. DESCRIPTION 


STATUS OF PROJECT 


DATE ACTION 


COUNCIL 


AWARD OF CONTRACT 


TOTAL 3,100,000 


FILE INO: 019505) i 
CAPITAL BUDGET PAGE 21 | 


350,000 To provide service to lands 


along Queenston Rd. and 
400,000 provide for future abandon- 
100,000 ment of a pumping station. 


____100,000__ 
300,000 


AMOUNT TO BE FINANCED: 

REGIONAL S. Surcharge 300,000 
PROPERTY OWNERS 

OTHER 


TOTAL 300,000 


CASH FLOW 7. RELATED PROJECTS 


OaMlolshe Received PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 

400,000 = 
419 78 8. STATUS OF PROJECT 
19 793 DATE 


19 80 COUNCIL 
19 81 


AWARD OF CONTRACT 
19 82 AND AFTER 


TOTAL 400,000 | 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 
1977/81 CAPITAL BUDGET 
PROJECT DETAIL 


1. PROJECT 


Alpine, Mountain Park, Bellwood Ave. , 
and Upper Wentworth Street - Sanitary 
Sewer 


MAP TO LOCATE PROJECT 


Zs 
= % 


a 
ad 

P 

eeseitey |e 


ae 


O.M.B. Received 
EXPENDITURES: 
PRIOR TO BUDGET alae 
LUSH AAP acs te 8 AER oe ee 407,000 reins 
1978 heen ee) AN pe 
1979 Bi eomiad 
1981 “) tis 

1982 


ies 


ne 
aa 


S 


DESCRIPTION 


eas 


Tee, 


% 


¥ 


ae 


a 


ee 


+ he * RA it, 
SS BESS ‘ ane a ‘ta é ‘ 


FILE No, 819-96 
CAPITAL BUDGET PAGE 21 


6. NEED FOR PROJECT 


The existing plant will be 
| overloaded in 76-77. | 


4 7 
‘ TOTAL = yaeih. 2000000 
SUBSIDY MOE 1,000,000 | 
CONTRIBUTIONS CMHC ; 
| TOTAL «_2,000,000__ 
NET COST SE 


AMOUNT TO BE FINANCED: 
REGIONAL = 5,200,000 
PROPERTY OWNERS 

OTHER 


—-—-___—————— 


TOTAL 5,200,000 


5. CASH PLOW 7. RELATED PROJECTS 


O.M.B. Received 
EXPENDITURES: 


PROJECT 


PRIOR TO BUDGET DEPT. 
1977 Vooosqoome ues eo 
19978 3,700,000 8. STATUS OF PROJECT 
Ny 19 73 2,500,000 DATE ACTION 
te mu 
the S.T.P. capacity beyond 19 80 
ae os capacity of 60 MIGD ae COUNCIL 


| AWARD OF CONTRACT 


19 82 AND AFTER 


TOTAL 7 >200,000 


a ay ape 1) OLS A oli i Ae eS eb ed 77 
4 re os ; ae een Nae a WT aa) 
ny ity 4) fh 2 . 4 4 Rs * if 
} ey ‘ “Le A” wer ; 


“ek OL | 
ine 6 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


1977/81 CAPITAL BUDGET 
PROJECT DETAIL 


ROU ECT 


Pumping Station 2D Replacement 
- Hillyard St. 


2. MAP TO LOCATE PROJECT 


3. DESCRIPTION 


10" diameter gravity sewer from 
HadiiverdeSi ato Cayley sit. 


4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


Page 077 


FUNCTION Sewage Works 
PROJECT NO. 26702 FILE NO. 816-06 
DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 21 


LAND 
CONSTRUCTION 
OTHER 


SUBSIDY 
CONTRIBUTIONS 


NET COST 


To eliminate below standard 
pumping station. 


AMOUNT TO BE FINANCED: 
REGIONAL S. Surcharge 


PROPERTY OWNERS 
OTHER 


TOTAL 


CASH FLOW 


O2MABr 


EXPENDITURES: 
PRIOR TO BUDGET 
19 77 

19 78 

19 

ng) 

19 

19 82 AND AFTER 


- RELATED PROJECTS 


Received PROJECT 


DEPT. 
PAGE NO. 


SOLU SOLD RODE Ci 


DATE ACTION 
COUNCIL 


AWARD OF CONTRACT 


TOTAL 40,000 


_ err. scr 2 es CAPITAL BUDGET PAGE 22 


6. NEED FOR PROJECT 


To provide drainage 


a OER 


u TOTAL 
“SUBSIDY 22s aeHErc 
CONTRIBUTIONS MOE 
aay TOTAL 

NET COST 


AMOUNT TO BE FINANCED: 

REGIONAL 353,000 
PROPERTY OWNERS 

OTHER 


TOTAL 353,000 
CASH FLOW | 7. RELATED PROJECTS 


O.M.B. Received PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET DEPT. 


——— . GE NO. 

3. DESCRIPTION LOTT) ee ea arg OOO. 000 J eee 
(oe 

ye ee 1978 8. STATUS OF PROJECT 


1979 
“ ee Fee sanitary sewer. ie DATE ACTION 
of sae mS COUNCIL 
Book 1981 | 
AWARD OF CONTRACT 
41982 AND AFTER 


TOTAL 500,000 
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REGIONAL MUNJCIPALITY OF HAMILTON-WENTWORTH FUNCTION Sewage Works 
1977/81 CAPITAL BUDGET PROJECT NO. 36235 BILEONO gncLe OF 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 22 


1. PROJECT 4. CAPITAL COST ESTIMATE - NEED FOR PROJECT 


LAND 
Red Hill Creek - Trunk Sewer from CONSTRUCTION To provide for future 
CMEC lands to Upper Wentworth St. OTHER-Engineer ing development in Red Hill Creek. 
- Sanitary Sewer basin. 
TOTAL 


Engineering SUBSIDY 
CONTRIBUTIONS 


2, MAP TO LOCATE PROJECT NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL 

PROPERTY OWNERS 

OTHER 


WENTWORTH 


CASH FLOW Hoe NEUED SOURS 


OnMeBis Received PROJECT 


EXPENDITURES: 


PRIOR TO BUDGET DEPT. 
PAGE NO. 


Gy. HYPSICIRTMEAPIION 8 I ae SN NT ater ta eee i ne aa 
| oe 8. STATUS OF PROJECT 


Trunk Sanitary Sewer 1979 DATE ACTION 
Approx. size 42" and 36" 1980 COUNCIL 
1981 


AWARD OF CONTRACT 
.1982 AND AFTER 


FILE NO, 813-11 
CAPITAL BUDGET PAGE 22 


6. NEED FOR PROJECT 


Required to replace overloaded 
combined sewers. 


Nees 
332,000 


AMOUNT TO BE FINANCED: 

REGIONAL 332,000 
PROPERTY OWNERS 

OTHER 


TOTAL 332,000 
5. CASH FLOW : 7. RELATED PROJECTS 


O.M.B. Received PROURGH 9 S2200: 
Storm Sewers 
EXPENDITURES: 


PRIOR TO BUDGET DEPT. 
332,000 PAGE NO. 


Se 1978 8. STATUS OF PROJECT 
Nek I ny sewer ivate i ; 
Beegeeertieery Pe bane AcrrON 
VO eam 19 80 COUNCIL 
19 81 


1982 AND AFTER | 
TOTAL 332,000 


AWARD OF CONTRACT 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Sewage Works 
1977/81 CAPITAL BUDGET PROJECT NO. 36206 FILE NO. 811-01 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 22 


1. PROJECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


LAND 


King St. - Bay St. to Dundurn St. CONSTRUCTION 150,000 


OTHER Correct local deficiencies 


in the sanitary sewer 
system before the pavement 
is reconstructed. 


150,000 


SUBSIDY 
CONTRIBUTIONS 


NG els 


MAP TO LOCATE PROJECT NETECOST 150,000 


AMOUNT TO BE FINANCED: 
v4 wocoona.o || REGIONAL §. Surcharge 150,000 
5 PROPERTY OWNERS 
OTHER 


CAMORE AUK ST] 


Tr. 
St. 3 


VICTORIA PARK 


TOTAL 150,000 


CASH FLOW ee Dae 


ee O.M.B. Received PROJECT 34244 


Storm Sewer 
JS | eae EXPENDITURES: 


PRIOR TO BUDGET DEPT. Engineering 


PAGE NO. 
3. DESCRIPTION TYE 2 2S ge ac ee a ea ni 


19 78 8) ISLATUS OF PROJECT 


Sections of local sanitary sewer between 1979 DATE ACTION 


Bay and Dundurn Streets. 19 80 COUNCIL 


Approx. size 12" to 15" 19 81 
AWARD OF CONTRACT 
1982 AND AFTER PAN Meek n ana ee 
TOTAL 150,000 


| PRogzcr No. 36207 


6. NEED FOR PROJECT 


See Item 33238-A 


SUBSIDY 
CONTRIBUTIONS 

TOTAL 
NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL S. Surcharge 50,000 
PROPERTY OWNERS 
OTHER 


__ 


TOTAL 50,000 


| 5. CASH FLOW | 7. RELATED PROJECTS 


SY 
ES ‘; 


yi 


OFM. -Br Received PROJECT 36207A* Storm 


: 23 ye Lie Y 

ae ; SS EXPENDITURES: 
Bee DEPT. 
LOLs yea eee ae LG BOS poorms| PAGE NO. 31 


19 78 8. STATUS OF PROJECT 


19 79 
19 80 
19 81 


19 82 AND AFTER : 
TOTAL 50,000 


DATE ACTION 
COUNCIL 


AWARD OF CONTRACT 


ar 


US 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


1977/81 CAPITAL BUDGET Babies 


PROJECT DETAIL 


ia PROUECT 


Mountain Industrial Trunk Sewer 
Western Connection, - 
Engineering (Sanitary) 


2 SUSI a ae 
CONTRIBUTIONS = 
2. WAP TO LOCATE PROJECT Sty Coeaay ae ae 


AMOUNT TO BE FINANCED: 
BECHONAL ETM IR Mty ctr 13. 
PROPERTY OWNERS 
OTHER fe a4 


5. CASH FLOW 
O.M.B. 


EXPENDITURES: re ee 
PIGeeLOSBUDCEMIMN Suet |S. 
Moh cage See eee DneeG aaa OOOO) sy Ae 
1978 ie LE a 
1979 eo ae a ara 
1980 ee gh ete an 
1981 
+ 1982 


3. DESCRIPTION 


36" and 15" diameter sanitary 
sewers on easement. 


Mae 9 ey MME 6 nr a 

fy veg Psa ina Fe 

“ SOR te eee %; 

: ee 


TNO. 35200 B PILE NO. 807-08 
/ASENCY Engineering CAPITAL BUDGET PAGE 23 


| 6. NEED FOR PROJECT 


To provide service to 
Gershome Neighbourhood 


* Note: Future recovery 
from subdividers is 
estimated at 40,000. 


_ AMOUNT TO BE FINANCED: 
REGIONAL 165,000 
PROPERTY OWNERS 
OTHER 


_ 


TOTAL 165,000 


Se SH FLOW ; | 7. RELATED PROJECTS 


O.M.B. Received PROJECT 35207 
, 35200 

EXPENDITURES : 
PRIOR TO BUDGET Le DepR, 

3. ' DESCRIPTION 19 eee Sh se Se eee 165,000 ae ee t 

3-_SEseeerien 19 78 8. STATUS OF PROJECT 

Trunk Sanitary Sewer 19 79 DATE ACTION 

Approx. size 18" ac80 COUNCIL 

19 81 


4982 AND AFTER 
TOTAL 165,000 


AWARD OF CONTRACT 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH | 
1977/81 CAPITAL BUDGET ; 
PROJECT DETAIL 


1. PROJECT 


Main Street Sewage Treatment Plant 
= Waterdown (HO slats INOS -700) 1976 


2. MAP TO LOCATE PROJECT 


oe 
' 
1 
' 
1 
1 
1 
1 
1 
1 
1 
1 
1 
ft 
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(ORME B= 


2} 
| 


(GMb OE reese) 


MOUNT 


—<—— ie oS EXPENDITURES: 
PRIOR TO BUDGET 0 Nee 
3. DESCRIPTION eg eT 
ee 19 78 . ene 
1979 
19 80 
1981 
19 82 


FILE NO. 813-13 
CAPITAL BUDGET PAGE 23 


nae FOR PROJECT. 


To provide service to lands 
south of Rymal Road in the 
Red Hill Creek tributary, 
east of C.N.R. line. 
SUBSIDY 
CONTRIBUTIONS 
TOTAL 


NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL 

PROPERTY OWNERS 

OTHER 


TOTAL 


anGio wie 7. RELATED PROJECTS 


O.M.B. REQUIRED 1977 PROJECT 33240 
Storm Sewers 


EXPENDITURES: 


PRIOR TO BUDGET DEPT. 
30,000 PAGE NO. 


19 i = a 


== = = = SS 20,000 


19 78 8. STATUS OF PROJECT 


Sub-trunk Sanitary Sewer in valley gigi 7 DATE ACTION 
Approx. size 30" 80 
es Tee o COUNCIL 
49 81 


19 gp AND AFTER _ 
TOTAL 50,000 


AWARD OF CONTRACT 


maabage 087 


REGIONAL MUNICIPALITY OF HAMILTON-WENT WORTH FUNCTION Sewage Works 
1977/81 CAPITAL BUDCET PROJECT NO. 34704 FILE NO. 823-03 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 23 


5. JRO NEC YS CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 

Western Sanitary Trunk Sewer, Dundas, LAND 

Creighton Road to Sullivan's Lane CONSTRUCTION 700,000 
OTHER 

00 

TOTAL ee 

SUBSIDY CMHC 100,000 

CONTRIBUTIONS MOE 400,000 

2. MAP TO LOCATE PROJ 
2. HAP TO LOCATE PROJECT NET COST 500,000 


fl ee WL TEI SVR es Sah 
> a pe 


AMOUNT TO BE FINANCED: 


REGIONAL 500, 000 
PROPERTY OWNERS 
OTHER 

TOTAL 500,000 


CASH FLOW . RELATED PROJECTS 


ORME Br Received 


PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 
1977 
1978 
1979 
1980 
1981 
1982 


DEE Is. 
PAGE NO. 


3. DESCRIPTION 700, 000 


STATUS OF PROJECT 


DATE ACTION 


COUNCIL 


AWARD OF CONTRACT 


ee. Pa, La 


7) Lie 
foe ec ce 
ery 


_ | DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 23 


_ 2.__NEED FOR PROJECT 
Reconstruction of existing 


| local sewer, which has 
structurally.failed. 


_ SUBSIDY — 
CONTRIBUTIONS 
TOTAL 
NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL S. Surcharge 38,000 


PROPERTY OWNERS 
OTHER 


TOTAL 38,000 


5. CASH FLOW Vee eRELALEDRPROURGIS) 


O.M.B. REQUIRED 1977 PROJECT 


EXPENDITURES: Storm Sewer 
PRIOR TO BUDGET DE edie 


hori ee PAGE NO. 


; 19 78 8. STATUS Qo PROJECT 
; meter local sanitary | i978 | DATE  ACTICN 
sewer, private drains and road 19 80 Bey 
| Rep Morakelor 19 81 
19 89 


AWARD OF CONTRACT 


Mee ce Meanie Ay? ipa en 


1977/ 81 CAPITAL BUDGET 
PROJECT DETAIL 


1. PROJECT 


Red Hill Creek - Trunk Sewer from 
CMHC lands to Upper Wentworth St. 
- Sanitary Sewer 


Construction | aera 50 me : 
GO EEE SAONS 


eee CMe SS OUECT NET COST 


ee 


5. CASH FLOW 


HYDRO 


O.M.B. REQUIRED 1977 


EXPENDITURES: 

PRIOR TO BUDGET eee 

19 WG a ae 75,000 

19 78 Soe Gere a haere 150,000 
Trunk Sanitary Sewer 19°79 3 


Approx. size 42" and 36" 19 80 
19 81 


' 
oO 
' 
1 
1 
1 
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S 
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1 
oe 
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3. DESCRIPTION 


— 
i, ce a 


me ane one) 


(gp ELLEGNO 
CAPITAL BUDGET PAGE 24 


| §&. NEED FOR PROJECT 


_ 1,800,000 | To provide service to the 
——_____] land West of Fruitland Road, 
1,800,000 which has been approved for 

urbanization. 
250,000 


CONTRIBUTIONS MOnls6 
ae TOTAL | 7225005 0000man) 
_ NET COST eu y 


AMOUNT TO BE FINANCED: 
REGIONALS. Surcharge 1,300,000 
PROPERTY OWNERS : 

OTHER - 


TOTAL 1,300,000 


5. CASH FLOW p 7. RELATED PROJECTS 


O.M.B. REQUIRED 1977 PROJECT 


| FRUITLAND &D. 


O 
i 
t 
1 


— = —--— -e---- as ao 
4 ——— — —- 


| 


EXPENDITURES: 
PRIOR TO BUDGET DEPT. 


ElcWiie Meeeee 900,000 Een 


; WW ies see 900,000 | 8. STATUS QP PROJECT 
_ Sanitary trunk sewer, 1979 DATE ACTION 
60" diameter in tunnel. 
19 80 
19 81 


1982 AND AFTER 
TOTAL 1,800,000 


COUNCIL 


AWARD OF CONTRACT 


REGIONAL MUNICIPALITY OF “HAMELTON-WENEWORTH 
1977 / 81 CAPITAL BUDGET 
PROJECT DETAIL 


i. PROJECT 


South West Central Area - 


reconstruction of sewers on Duke Street 
between MacNab and Park Streets. 


eee 


MAP TO LOCATE PROJECT 


NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL S._ ie 
PROPERTY OWNERS — 

OTHER 


_ TOTAL 


5. CASH FLOW 
OnMlai, INNOQUMUNED AL 


EXPENDITURES: 
PRIOR TO BUDGET 
EH Dp onhenlen leben het i 
3. DESCRIPTION ny) . BOO 
ce ay are tape 19 78 
10" diameter local sanitary sewer, 19 79 
private drains and road repairs. 
49 80 
191 81 oi . 
Dono MANDSNEMER) ) Uo. 


“a soo ure 


Ne Tho ht re 
aaa any ae 
1 ne 

We ag tI 


Anns 
‘oe ie AN 


FILE NO. 813-17 
CAPITAL BuDGEr PAGE se 


6. NEED FOR PROJECT 


To provide an outlet for resi- 
310,000 dential and industrial 
development on both sides of 


TOTAL 310,000 _ | Rymal Road between the C.N.R. 
Line and Upper Sherman Avenue. 


coun 
TOTAL NIE 


NET COST ce 


AMOUNT TO BE FINANCED: 
REGIONAL 8, Surcharge 
PROPERTY OWNERS 

OTHER 


TOTAL 310,000 
CASH FLOW 7. RELATED PROJECTS 


O.M.B. REQUIRED 1977 PROJECT #36221 


Storm Sewers 
EXPENDITURES: 


PRIOR TO BUDGET |. DEPT. 


PAGE NO. 
1977 eee 200,000 


{5763 eee 110,000 | 8. STATUS O% PROJECT 
19 79 DATE ACTION 


19 80 COUNCIL 
conew 


19 82 AND AFTER 2 rs 
OTAL 310,000 


AWARD OF CONTRACT 


1977/81 CAPITAL BUDGET 
PROJECT DETAIL 


4. PROJECT 


Woodward Ave. - Sewage Treatment 
Plant - Expansion, Phase II. 


Engineering 


SUBSIDY i M.O,E. si) iat 
CONTRIBUTIONS = 


2. MAP TO LOCATE PROJECT NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL S. Surcharge 
PROPERTY OWNERS : 
OTHER 


“TOTAL 


| 5. CASH FLOW 
a Elia | O.M.B. REQUIRED 1977 


SP RAMPTONG- — ST, | : 
al eee ae : EXPENDITURES: 

PRIOR TO BUDGET 

19 7] ---------- 


3. DESCREPTION 
cert Wg) [Saas ee 


Extension to Chlorine Contact 
Chamber, New Primary Clarifiers , Sg) IS ora 
New Degritting Complex. 4980 ; 


1981 


FILE NO. 816-14 
CAPITAL BUDGET PAGE 24 — 


FOR 


To upgrade below standard 
pumping stations. 


SUBSIDY 
CONTRIBUTIONS 


TOTAL ____NIL 
NET COST 50,000 | 


AMOUNT TO BE FINANCED: 
REGIONALS. Surcharge 60,000 


OTHER 


TOTAL 
| 5. CASH FLOW | 7. RELATED PROJECTS 
O.M.B. REQUIRED 1977 eee 
EXPENDITURES: | 
PRIOR TO BUDGET DEPT. 
PAGE NO. 
19 77 
a9 8. STATUS OF PROJECT 
ie DATE ACTION 


ee | COUNCIL 
ig 


ig 


SCRIPTION 
Upgrading of existing pumping stations. 


os 
é ® 


AWARD OF CONTRACT 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Sewage Works 
ESTE ob CAPITAL BUDGET PROJECT NO. 37223 FIEE NO B02—15 | 
PROJECT DETAIL DEPT./AGENCY En gineering CAPITAR BUDGET PACE 24 : 
4 > PROJECT Hh. CAPITAL COST ESTIMATE 6 NEED FOR PEOJECY 


ae LAND 

Bold St. from James St. to Charles St. CONSTRUCTION —______ araar . 
OTHER ee : . 

TOTAL 79,000 
4 
SUBSIDY 
CONTRIBUTIONS 
; 
Pfils t 

2. MAP TO LOCATE PROJECT NET COST = yee 


Lae (OE. 
alae Ate) i. 
Se 


OTHER | 
TOTAL 70,000 | 
= = 5. CASH FLOW | _ BELATED PequEers | 
os == G ain O0.M.B. REQUIRED 1977 . PROJECE. Storm Ssvers 
IL 4 ‘| | : = ST. sOSEPHS \ EXP anEe: | | 
PRIOR TO BUDGET ; 
PG 70,000 


3. DESCRIPTION 


1978 
: 73 
Local sanitary sewer, 19 
10" dia. approx. length 780 feet, 4980 : 
private drains and road repairs. 1951 | 
: 


4932 AND AFTER 
Tora 70,000 


a ee oO ae oe ee Ld rd = ur ee ese 
ee hha Be ee het ts ge a Re ena Rika Eee h ote. 


> 
ery 


FILE NO. 
CAPITAL BUDGET PAGE 25 


8. NEED FOR PROJECT 
To service designated industrial 
lands between Town of Ancaster 
and Trinity Road, South 

of Highway #2. 


en ee ome ne eee ae oe ae me a 


TOTAL 


CONTRIBUTIONS 


TOTAL 


NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL S. Surcharge 200,000 
PROPERTY OWNERS 

OTHER 


TOTAL 


7. RELATED PROJECTS 


CASH FLOW 


O.M.B. REQUIRED 1977 


PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 

MQe77 saa e oe eee 100,000 
19070 0 ae eee 100,000 


DEPT. 
PAGE NO. 


8. STATUS OF PROJECT 


ee sewage pumping station 
Be 


; main approximate size 19 79 DATE ACTION 
‘ an spear length 
Aone i = ig: 80 COUNCIL 
sta ao ae 


AWARD OF CONTRACT 
19 82 AND AFTER 


TOTAL 200,000 


REGIONAL MONICIPALITY OF HANTLTON-WENTWORTH 


1977/82 CAPITAL BUDGET 
PROJECT DETAIL 


I PROUECH 
Mountain Industrial Trunk Sanitary 


Sewer - Rymal Rd. to 2800' southerly 
- Construction 


2. MAP TO LOCATE PROJECT 


3. DESCRIPTION 


Sub-trunk Sanitary Sewer in valley 
Approx. size 30" 


5. 


RR 
Pave 
rena: | 


6. 
Naty 
os 


¥ 


AMOUNT TO BE FINANCED: 
REGIONAL 

PROPERTY OWNERS a 
OTHER . 


CASH FLOW 


OPM Br REQUIRED 


EXPENDITURES: 
PRIOR TO BUDGET 
19 77 

19 78 

19 79 

49 80 

49 81 


relies tr Mia eigh aaa 4 eec aren ngs naeo eens FILE NO, 819-13 _ 
| | pitoesas CAPITAL BUDGET PAGE 25 


ies 


6. NEED FOR PROJECT 


SUN | | To increase t 
eee . plant capacity to 
Hee peepee ase: meet anticipated disposal 
( ENG soos Ger: requirements, - complete ; 
TOTAL 200, expansion to approx. 90 M.1.G.D 


acity. 
SUBSIDY M,0.E. 150,000 cae an 


CONTRIBUTIONS 
TOTAL 72150, 0008 = 
NET COST pee eS OOO, 


AMOUNT TO BE FINANCED: 
REGIONAL S. Surcharge 850,000 
PROPERTY OWNERS 


OTHER ee ee 


TOTAL 850,000 


CASH FLOW E 7. RELATED PROJECTS 


O.M.B. REQUIRED 1978 PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET DERI 
1977 PAGE NO. 


ae ae rio eee eee 


400,000 DATE ACTION 
19 80 —o-r--- 300,000 COUNCIL 
1g 81 
1982 AND AFTER 
TOTALL 000,000 


AWARD OF CONTRACT 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 
1977/81CAPITAL BUDGET hs 
PROJECT DETAIL 


Ge eROUECE 


Ancaster Industrial Pumping Station 
and force main (H 13) 


Construction. ry a TOTAL is 0,000 | : 
2. MAP TO LOCATE PROJECT. 


AMOUNT TO BE FINANCED: 


REGIONAL S. PO eeIS0R000. 
ee e 
OTHER ie aoe eee 
TOTAL 
a eee Bran at SD PROJECTS: 


O.M.B. REQUIRED 1979 


EXPENDITURES: 
PRIOR TO BUDGET 
1977 
1978 | ieee es 

ge 00080008 
rote eee SS  .'6005000 
49 81 Or ale? 
Tgie2 ANDeAPTER - -- 


Spe DES CREP MUON 


Sanitary Sewage Pumping Station 
and force main, approximate size 
20" diameter, approximate length 
18,000 feet. 


ay ) See 


FILE NO. 819-12 


oe ee CAPITAL BUDGET PAGE 25 


TOTAL 
SUBSIDY MOE 


5,500,000 


eo 
5,500,000 


700,000 


CONTRIBUTIONS CMHC _ 800,000 __ 
TOTAL 1,500,000 
NET COST 4,000,000 


AMOUNT TO BE FINANCED: 
REGIONAL S. Surcharge 
PROPERTY OWNERS 


4,000,000 


OTHER eee 


TOTAL 


CASH FLOW 
O.M.B. REQUIRED 1979 


EXPENDITURES: 
PRIOR TO BUDGET 
Doan 

ate yes| 

19.79 -----.. 


19 Gi enue 


19 82 AND AFTER 
TOTAL 


4,000,000 


500,000 
2,000,000 
2,000,000 


1,000,000 
5,500,000 


6. NEED FOR PROJECT 


To increase plant capacity to 


' meet anticipated disposal 


requirements. 


7. RELATED PROJECTS 


PROJECT $8226 = B 


DEPT. 
ee NO. 


8. STATUS OF PROJECT 
F Fi ee ee Se 


DATE ACTION 
COUNCIL 


AWARD OF CONTRACT 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 
1977/81 CAPITAL BUDGET " 
PROJECT DETAIL 


1. PROJECT 


Royal Ave. - sanitary trunk sewer 
Stage 1 


SUBSIDY MO. B80 > 
CONTRIBUTIONS uns oe ine 3 


NET COST 


5. CASH FLOW 
O.M.B. REQUIRED 1980 
EXPENDITURES: 
PRIOR TO BUDGET 


1977 
3. DESCRIPTION 
a Vela ee 49 78 


Sanitary trunk sewer from near Stroud soe (oa Pics ieee pga Maite haat ea Aaah me es Co 
Road to Bowman Ave. 19 80 Bee 50,0000 |e ME Pees 
Approx. size 36" i981 | ----- i idied aoe : ic 


1982 AND AFTER 


Nie Ae tra nae ae Mi i 
fae hah 


eatery 8. 


CONSTRUCTION ~-=--~ 150,000 | he sanitary sewage from a 
OTHER few houses can not be inter- — 
TOTAL 150,000 cepted with the present 
Ses system. 
CONTRIBUTIONS 
TOTAL NIL 


NET COST 150,000 


AMOUNT TO BE FINANCED: 
REGIONAL S. Surcharge 
PROPERTY OWNERS 

OTHER 


TOTAL 150,000 


5. CASH FLOW 7. RELATED PROJECTS © 


EXPENDITURES: 

PRIOR TO BUDGET DEPT. 
PAGE NO. 

Se a7, 


19 78 8. STATUS OF PROJECT 


LORT DATE ACTION 
19°80 --=—-—-=--— 50,000 COUNCIL 


49 8100 --=-=------ CO ctd (Cae 
19 82 AND AFTER 


TOTAL 150,000 


REGIONAL MUNZCIPALITY OF HAMILTON-WENTWORTH = 
1977/81 CAPITAL BUDGET 
PROJECT DETAIL 


1. PROJECT 


Main St. from Locke St. to Pearl St. 


. 


5. CASH FLOW 
O.M.B. REQUIRED 1980 
EXPENDITURES: 
PRIOR TO BUDGET 
Ne) WF 
19 78 
19 79 
49 80 --------- 
19 81 
19 82 AND AFTER 


es 
ie 
be 
ie 
Le 
2 
ir 


Wie Macy 
oe UNG 


i hep Se | Ue 
Roh a 
nett: | 
{ , 


me 


ah 


3. DESCRIPTION 


Repairs to existing sewer - 18" diameter 
sewer. 


Ra Me vip FILE NO. 823-19 
Engineering CAPITAL BUDGET PAGE 26 


6. NEED FOR PROJECT 
CONSTRUCTION -------- The existing sewer has failed 
OTHER structurally and may collapse, 
Livia te yop Ne | | TOTAL 
Mire Pent me cab. (Rutan? 
rh an | CONTRIBUTIONS 
TOTAL fp ee av seeeet a eee 


NET COST eae OY, 


AMOUNT TO BE FINANCED: 
REGIONAL S. Surcharge 
PROPERTY OWNERS 

OTHER 


TOTAL 
ee or ; RELATED PROJECTS 
O.M.B. REQUIRED 1980 PROJECT 


ssa-||Z SECONDARY SCH. , EXPENDITURES: 


———$——— Ee = 
he PRIOR TO BUDGET DEPT. 
19 77 PACE NG 


19 78 8. STATUS OF PROJECT 


“Repair to existing 15" diameter mo DATE ACTION 
anitary sewer. 10 ae Bee) COUNCIL 
oe . 19 81 


AWARD OF CONTRACT 
19 82 AND AFTER 


TOTAL 693000 


PAGE 105 
REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH BONCT LON Sena bemion cs 
1977/81 CAPITAL BUDGET PROJECT NO, 38220-E ELMEENO, ast 2718 


PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 26 


Lee Ee ROU meds 4. CAPITAL COST ESTIMATE - NEED FOR PROJECT 


LAND 
Woodward Ave. - Sewage Treatment Plant CONSTRUCTION 24,000,000 To increase plant capacity to 
Phase III - Construction OTHER meet anticipated disposal 


Aue 24 000.000 requirements. 
————_2 


SUBSIDY M,0O,E. 3,300,000 
CONTRIBUTIONS 


3,300,000 
MAP TO LOCATE PROJECT NET COST 20,700,000 


ee 
iB in} PUMPING STN. 


AMOUNT TO BE FINANCED: 

REGIONAL §, Surcharge 20,700,000 
PROPERTY OWNERS 

OTHER 


20,700,000 


SEWAGE 


TREATMENT RELATED PROJECTS 
I, PLANT : CASH FLOW ——————eeeer 


O.M.B. REQUIRED 1980 PROJECT 38226-D Engineering 


EXPENDITURES: 


PRIOR TO BUDGET DEPT. 
NO. 
1977 PAGE NO 


Se LOESCRERTLON 
1978 ES LALUS OF PROUBCH 


See Item 38226D- Engineering 1979 DATE ACTION 


1980 COUNCIL 


1981 8,000,000 
AWARD OF CONTRACT 
1982 AND AFTER 16,000,000 


TOTAL 94 000,000 


pe BS eae 


20 Million gallon partially 
covered poe tank and Settling| 


5. 


CONTRIBUTIONS 
TOTAL 
NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL S. Surcharge 
PROPERTY OWNERS 

OTHER 


TOTAL 


CASH FLOW 


O.M.B. REQUIRED 1980 


EXPENDITURES: 
PRIOR TO BUDGET 
RS) (2) 

19978: 

1979 

1980 9 ------ 
SUG IEHL eee 


1982 AND AFTER 
TOTAL 


200,000 


200,000 


100,000 
100,000 


200,000 


PILE. ot ¥ 
a ee BUDGET PAGE 26 


6. NEED FOR PROJECT 
To reduce pollution in 


| Red Hill Creek an Burlington 


Bay by controlling overflow 
from a combined trunk sewer. 


7. RELATED PROJECTS 


PROJECT 
Storm 


8. STATUS OF PROJECT 
DATE ACTION 
COUNCIL 


AWARD OF CONTRACT 


REGIONAL MUNICIPALITY OF HAMTLTON-WENTWORTH Fe 
1977/81 CAPITAL BUDGET = i 
PROJECT DETAIL 


de PROJECT 


Eastern Sewage Treatment Plant 
Land Acquisition 


Aer sys: " car 
vie 


Ee 


2. MAP TO LOCATE PROJECT NET COST 


AMOUNT TO BE aaa 


REGIONAL S, oe a 600,000 
PROPERTY OWNERS 
OTHER 


oe ale) ape ay € end at ge LT i ; el aw 
TOTAL 1,600,000 = | ae Ae 


CASH FLOW 
O.M.B. REQUIRED 1981 


EXPENDITURES: 

PRIOR TO BUDGET 

ena 

19 78 

Acquisition of approximately 30 acrés dene 

parcel for possible future plant. : 49 80 ; 
19 81 a Se 


3. DESCRIPTION 


eae 1215 wer hie 
poate AGENCY ee. | CAPITAL BUDGET PAGE 27 | 


6. NEED FOR PROJECT 


To reduce pollution in Red 
2,300,000 Hill Creek and Burlington Bay 
| by controlling overflow from 
a combined trunk sewer. 


300,000 
CONTRIBUTIONS M.O.E. __ .__300,000_ 
COTATI ee eee OU OOO 
NET COST we 


AMOUNT TO BE FINANCED: 
REGIONAL S$. Surcharge 1,700,000 


PROPERTY. OWNERS 


OTHER —— 


TOTAL 1,700,000 
5. CASH FLOW y fo JRSAG ED) PROJECTS 


|: O.M.B. REQUIRED 1981 PROJECT | 
eS eS) Engineering 
EXPENDITURES : 

PRIOR TO BUDGET DEPT. 

19 77 PAGE NO. 


19 78 Soha TUS Oe PROJECT 


sete Million gallon partially covered 19 79 
oe ae a See basin. eee DATE ACTION 


19 81 1,000,000 
19 82 AND AFTER 1,300,000 


° 


| COUNCIL 


| AWARD OF CONTRACT 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Sewage Works 
1977/81 CAPITAL BUDGET PROJECT NO. 31216 FILE NO. 
PROJECT DETAIL DEPT. /AGENCY Engineering CAPITAL BUDGET PAGE 27 


ee ROUECT 4. CAPITAL COST ESTIMATE - NEED FOR PROJECT 


LAND 


CONSTRUCTION 230,000 .To replace overloaded 
OTHER Sanitary sewers. 


Eee 


East Street Area - 


Dundas 
230,000 
SUBSIDY 
CONTRIBUTIONS 
NIL 


2. MAP TO LOCATE PROJECT NET COST 230,000 


AMOUNT TO BE FINANCED: 
REGIONAL S. Surcharge 
PROPERTY. OWNERS 

OTHER 


230,000 


___CASH FLOW 7. RELATED PROJECTS 


O.M.B. REQUIRED PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET DEPT. 
19 77 PAGE NO. 


3. DESCRIPTION 
19 78 8. STATUS OF PROJECT 
a 


Reconstruction of local sanitary sewer; 19 79 DATE ACTION 
approximate size 10" to 15" diameter, 


approximate length - 1,500 feet. COUNCIL 
19 81 30,000 


19 82 AND AFTER 200,000 
TOTAL 230,000 


AWARD OF CONTRACT 


7 } ‘pha? é ag 4 2 * q : . 
we he cokes ; TPs ac lowell och PO ea 
haa! Lao eee ian fi Fa Dhtd Che ie ; T1One hay 
3 rex FN EINES SEL PSN We i once Cee ag EL MPT aa ls ee a hs 
‘ rf < rs - @ 
‘d hd 


| PROJECT NO. 39900 Guest || 
| DEPT./AGENCY Engineering CAPITAL, BUDGET PAGE 27. | 


CONSTRUCTION 800,000 
TOTAL 800,000 


SUBSIDY 
CONTRIBUTIONS 


TOTAL BES 


NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL 800,000 
PROPERTY OWNERS 

OTHER 


TOTAL 800,000 


5. CASH FLOW 7. RELATED PROJECTS 


O.M.B. REQUIRED PROJECT 


ie? EXPENDITURES: 
i} Sen ete PRIOR TO BUDGET DEPT. 
3.__DESCRIPTION 1977 800,000 Bee, 
ie ee 1978 8. STATUS OF PROJECT 
| pa ete ts age DATF ACTION 
= RGR oie niet ae COUNCIL 
. Sd cette BODY Beare aa 2 1981 
i eh een Baa eae AWARD OF CONTRACT 
Tey See, mean 1982 AND AFTER LL aa 
Rene er So ya 7 1-*-~ 8Q0,000 
: A 2 ie gee - f 
Jj a een he 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 
1977/81 


~ _ PROJECT. 


Ancaster Sewer 


2s 


MAP TO LOCATE PROJECT 


3. 


DESCRIPTION 


CAPITAL BUDGET 
PROJECT DETAIL 


FUNCTION 


PROJECT NO. 35249 


DEPT. /AGENCY 


LAND 
CONSTRUCTION 
OTHER 


TOTAL 


SUBSIDY M.O.E. 
CONTRIBUTIONS 


NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL 

PROPERTY OWNERS 

OTHER 


5. CASH FLOW 


O.M.B. REQUIRED 


EXPENDITURES: 
PRIOR TO BUDGET 
1977 

1978 

1979 

1980 

1981 

.1982 AND AFTER 


(Py tear 


CAPITAL COST ESTIMATE 


42,500,000 


12,500,000 


7,500,000 


7,500,000 
5,000,000 


3,000,000 
2,000,000 


5,000,000 


12,500,000 


Engineering 


12,500,000 
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Sewage Works 


FILE NO. 
CAPITAL BUDGET PAGE 27 & 
30 


- NEED FOR PROJECT 


Initial Sewage Project for 
Ancaster. Financed at 8% 
40 years. Based on Sewage 
Flow. 


7. RELATED PROJECTS 


PROJECT 


DEPT. 
PAGE NO. 


- STATUS OF PROJECT 
DATE ACTION 
COUNCIL 


AWARD OF CONTRACT 


REGIONAL MUNICIPALITY OF -aenLsON-wENEVORDH 


1977/81 CAPITAL BUDGET 
PROJECT DETAIL 


i. PROJECT 


Upper Wentworth Street and Stone 
Church Road Trunk Sewer - 

from approximately 1400 ft. north 

of Stone Church Road to approximately 
800 £t. west of Upper Wentworth Street. 


2. MAP TO LOCATE PROJECT 


3. DESCRIPTION 


Trunk Sanitary sewer. 
Approximate sizes 42" and 21" 
diameter. 


AMOUNT TO BE FINANCED: | 
REGIONAL S.. Surcharge 
PROPERTY. OWNERS ---— 
OTHER 


CASH FLOW 


O.M.B. REQUIRED 1978 


EXPENDITURES: 

PRIOR TO BUDGET 

ne) YA) 

19 78 -------------------- 400,000 
Moiese eee == e200 000s» 
19 80 

ig 81 


“CONTRIBUTIONS 
Bs TOTAL 
NET COST 


REGIONALS. Surcharge 
PROPERTY OWNERS 
OTHER 


TOTAL 


5. CASH FLOW 


EXPENDITURES: 
PRIOR TO BUDGET 


aw iat Ma oa el 


1980 ea a et — 
W@iey) ease —---—-- --- 


1982 AND AFTER 


AMOUNT TO BE FINANCED: 


O.M.B. REQUIRED 1979 


TOTAL 4,000,000 


4,000,000 


NIL 


4,000,000 


3,000,000 
1,000,000 


4,000,000 


500,000 
1,000,000 
1,500,000 

1,000,000 


PILE Ho. | 
CAPITAL uneet PAGE 28. as ca 
6. NEED FOR PROJEC aie 
6._ Ninn FoR manuser a Sa 
i ey J 


7. RELATED PROJECTS 


PROJECT 


DEPT. 
PAGE NO. 


8. STATUS OF PROJECT 


DATE 


ACTION 


COUNCIL 


AWARD OF CONTRACT 


REGIONAL MUNICIPALITY OF HAMILTON-WEN'TWORTH 
1977/81 CAPITAL BUDGET ‘ 
PROJECT DETAIL 
4. PROJECT 


Rated Sewers and Minor Improvements 
1977 


2. MAP TO LOCATE PROJECT NETICOST 


AMOUNT TO BE FINANCED: 


REGIONAL S, oe ce cS 
PROPERTY OWNERS ---- 
OTHER 


TOTAL 


CASH FLOW 
O.M.B. REQUIRED 1977 
EXPENDITURES: 
PRIOR TO BUDGET ¢ 
3. DESCRIPTION Uae eee) 91,000,000 
USE Behe 1,800,000 
To finance various sewers initiated 


under the Local Improvement Act and aie 
other minor works. 4980 


1981 
1982 AND AFTER © 


AT 


wy Pe ha te dr J 
Passi 


| DEPT. /AGENCY Engineering 


2,200,000 | See Ttem 11000 c. 


___25200,000 
| a es ete Aas My suBSIDY 
ha PET RSS 4 Poe ame CONTRIBUTIONS 
Lia Sane are a Os TOTAL NIL 
NET COST 2,200,000 


AMOUNT TO BE FINANCED: 

RECIONAL $. Surcharge 1,200,000 
PROPERTY OWNERS -~-- 1,000,000 
OTHER 


TOTAL 2,200,000 


5. CASH FLOW ; 7. RELATED PROJECTS 


O.M.B. REQUIRED 1978 PROJECT 


EXPENDITURES: 


PRIOR TO BUDGET DEPT. 
1977 PAGE NO. 


19.79 eae 800,000 8. STATUS OF PROJECT 
Gee 1,400,000 DATE 

19 80 
1981 


1982 AND AFTER 
TOTAL  .2,200,000 


ACTION 
COUNCIL 


AWARD OF CONTRACT 


PAGE 117_ 


a 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


CAPITAL BUDGET — 
PROJECT DETAIL 


FUNCTION Sewage Works 
PROJECT NO. 11000 E FILE NO. 


PAST SS K 


DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 


TORO EC 


4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


LAND 
CONSTRUCTION --------- 2,500,000 
OTHER 


Rated Sewers and Minor Improvements 
m= LES HTAS) 


See Item 11000 C. 


tne 


2,500,000 


SUBSIDY 
CONTRIBUTIONS 


erences 


NIL 
NET COST 22,900,000 


2. MAP TO LOCATE PROJECT 


AMOUNT TO BE FINANCED: 
REGIONAL 1,400,000 
PROPERTY OWNERS ~~~~~~ 1,100,000 
OTHER 


TOTAL 


2,500,000 


7. RELATED PROJECTS 


5. CASH FLOW 


O.M.B. REQUIRED 1979 PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 


DEPT. 
PAGE NO. 


3. DESCRIPTION 


8. STATUS OF PROJECT 


ee Oe ene ee NG 7G A 1,100,000 DATE ACTION 


pA ape eve 1,400,000 


COUNCIL 


AWARD OF CONTRACT | 


TOTAL 2,500,000 


neo : as NO. Boe 
CAPITAL BUDGET soe & ¢ 


ae v0. ‘21000 Fr 


6. NEED. FOR PROJECT 


See Item 11000 C. 


NET COST 2,300,000 


AMOUNT TO BE FINANCED: 
REGIONAL 8. Surcharge 1,200,000 
PROPERTY OWNERS 1,100,000 
OTHER 


TOTAL 2,300,000 


5. CASH FLOW 7. RELATED PROJECTS 


O.M.B. REQUIRED 


1980 PROJECT 


p's ta) 


EXPENDITURES: 
PRIOR TO BUDGET 


DEPT. 
PAGE NO. 


1977 

1978 8. STATUS OF PROJECT 

1979 DATE ACTION 
1980 sae 1,000,000 COUNCIL 

1981 —- 1,300,000 


AWARD OF CONTRACT 
1982 AND AFTER 
TOTAL , 250009000 a," 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Sewage Works 


OTe 80. CAPITAL BUDGET 
PROJECT DETAIL 


Rated Sewers and Minor Improvements. 


- 1981 


2a MAP TO LOCATE PROJECT. 


CASH FLOW 


3. DESCRIPTION 


See Item 11000 C. 


PROJECT NO. 11000 G FILE NO. 


DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 29. ¢ 31 


4. PROJECT Hee COELUAG COSE ESTIMATE 7. NEED FOR PROJECT 


LAND 
CONSTRUCTION 2,500,000 See Item 11000 C. 
OTHER 


TOTAL 2,900,000 


SUBSIDY 
CONTRIBUTIONS 


NIL 
NET COST 2,900,000 _ 


AMOUNT TO BE FINANCED: 
REGIONAL S- Surcharge 1,300,000 


PROPERTY OWNERS 1,200,000 
OTHER 


TOTAL 2,500,000 


. RELATED PROJECTS 


O.M.B. REQUIRED PROJECT 


EXPENDITURES: 


PRIOR TO BUDGET DEPT. 
19 77 PAGE NO. 


19 78 SS ESRATUSHOE SPROUECT 


19 79 DATE 


19 80 COUNCIL 


6 ee 1,200,000 
AWARD OF CONTRACT 


19 82 AND AFTER 1,300,000 
TOTAL 235000,000 


ACTION 


f Ps. Vokes 


Ai hoes < : ae 


r 
or 


ii CI as at 
ane 


WATER RATES 


1977/81 CAPITAL BUDGET 
PROJECT DETAIL 


- PROJECT 


Improvements to District H4 - 
Water Distribution System 


Se MARS TONELOCATE PROJECT 


+» DESCRIPTION 


ion iahaver Slee Gee) CalNalns ecleldar 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


16" watermain on future Greenhill Ave. 


ee CAMETADNCOS BS LEMATE 


LAND 
CONSTRUCTION 1,296,000 
OTHER 
1,296,000 
TOTAL 
SUBSIDY 
CONTRIBUTIONS 


TOTAL NIL 
4,296,000 


NET COST 


REGIONAL W.R. 
PROPERTY OWNERS 
OTHER 


> CASH FLOW 


OR MCE. 


EXPENDITURES: 
PRIOR TO BUDGET 
1977 

1978 

1979 

1980 

1981 


1982 AND AFTER 


AMOUNT TO BE FINANCED: 


1,296,000 


Received 


1,150,000 
146 ,000 


TOTAL 1,296,000 


1,296,000 


FUNCTION Water Works 
PROJECT NO. 28713 FILE NO. 807—12 
DEPT./AGENCY LIngineering CAPITAL BUDGET PAGE 32 


6. NEED FOR PROJICT 


Trunk watermain to service 
Gershome neighbourhood. 


7. RELATED PROJECTS 


PROJECT 


DEPT. 
PAGE NO. 


82 SLATUS OE PROUECT 


DATE ACTION 
COUNCIL 


AWARD OF CONTACT 


ee — ae a s Or ot a re ——— a a —— EE SSS SS herent 


REGIONAL ‘MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 


PROJECT DETAIL DEPT. /AGENCY Engineering CAPITAL BUDGET PAGE 32 


PROJECT CAL UATE COSI ESueUMATE, 6. NEED FOR PROJECT 


Install 40 M.I.G.D. Pump at LAND 
Ta ny CONSTRUCTION 350,000 
OTHER 


sae 350,000 


SUBSIDY 
CONTRIBUTIONS 


NIL 
350,000 


TOTAL 


2. MAP TO LOCATE PROJECT NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 350,000 
PROPERTY OWNERS 

OTHER 


TOTAL 350,000 


CASH FLOW Hise JENS ONES 


O.M.B. Received PROJECT 

EXPENDITURES: 

PRIOR TO BUDGET 275,000 DEPT. 
PAGE NO. 


1977 
19178 
Ue) GS) 
1980 
1981 


75,000 


3. DESCRIPTION 


8. STATUS OF PROJECT 


DATE ACTION 


COUNCIL 


AWARD OF CONTRACT 
1982 AND AFTER 


TOTAL 350,000 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 


LOTT /,8 1 CAPITAL BUDGET 
PROJECT DETAIL 


= JAMOppeeny 


Proposed District 2A 
Pumping Station 
- Land Acquisition 


mevARSLOMLOCALESeROURCH 


- DESCRIPTION 


PROJECT NO. 22742 
DEPT./AGENCY Engineering 


CAPITAL COST ESTIMATE 


LAND 110,000 
CONSTRUCTION 


OTHER aa 


110,000 


SUBSIDY 
CONTRIBUTIONS 
NIL 


NET COST roe ee 


AMOUNT TO BE FINANCED: 

REGIONAL W.R. 110,000 
PROPERTY OWNERS 

OTHER 


TOTAL 110,000 


- CASH FLOW 


O.M.B. Received 


EXPENDITURES: 
PRIOR TO BUDGET 
1977 

1978 

19793 

1980 

1981 

1982 AND AFTER 


TOTAL 110,000 


FILE NO. 


CAPITAL BUDGET PAGE 33 


- NEED FOR PROUECT 


7. RELATED PROJECTS 


PROJECT 


DEPT. 
PAGE NO. 


STATUS OF PROJECT 


DATE 
COUNCIL 


AWARD OF CONTRACT 


ACTION 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 


PROJECT NO. 28729 FILE NO. 


CAPITAL BUDGET 
PROJECT DETAIL 


1977/81 


DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 32 


~ PROUECT We CAPITAL COST BSTIMATE . NEED FOR PROJECT 


Expansion of Water Treatment 
Plant Facilities - Phase II 
- Construction 


LAND 
CONSTRUCTION 2,925,000 
OTHER 


2,925,000 


TOTAL 


SUBSIDY 
CONTRIBUTIONS 


NIL 
2,925,000 


ZAP On LOCATE SPROUEGT NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 2,925,000 


PROPERTY OWNERS 
OTHER 


TOTAL 2,925 ,000 


RELATED PROJECTS 


CAS ec UOW 


O.M.B. Received PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 


DEBT. 
PAGE NO. 


2,855 ,000 
1977 70,000 
1978 
1979 
1980 
1984 
1982 AND AFTER 


3. DESCRIPTION 


8. STATUS OF PROJECT 
DATE ACTION 
COUNCIL 


AWARD OF CONTRACT 


TOTAL 2,925,000 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 
1977/81 CAPITAL BUDGET 
PROJECT DETAIL 


FUNCTION Water Works 
PROJECT NO. 23710 


4. CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 1,970,000 
OTHER 


1. ‘PROJECT 


Construction of Cell No. 2 (20 M.I.G.) 
at the 1B Reservoir 


TOTAL 1,970,000 


SUBSIDY M.O.E. 257,000 
CONTRIBUTIONS 


TOTAL P25) fONOKO 


MAP TO LOCATE PROJECT 


T\ NET COST I AALS SOO) 


NaS 


AMOUNT TO BE FINANCED: 
REGIONAL Water Rates cols 0.010 
PROPERTY OWNERS 

OTHER 


TOTAL 1,713,000 


5. CASH FLOW 


O.M.B. Received 


EXPENDITURES: 

PRIOR TO BUDGET 1,650,000 
eo 1977 320 ,000 

3. DESCRIPTION 1978 

1979 

1980 


1987 
1982 AND AFTER 


TOTAL 1,970,000 


Page 124 


DEPT./AGENCY Engineering 
Capital Budget Page 32 


PROJECT 


DEPT. 
PAGE NO. 


COUNCIL 


AWARD OF CONTRACT 


6. NEED FOR PROJECT 


7. RELATED PROJECTS 


8. STATUS OF PROJECT 


DATE 


ACTION 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 
1977/81 


CAPITAL BUDGET PROJECT NO,» 8728 


PROJECT DETAIL 


- PROJECT 


4. CAPITAL COST ESTIMATE 


PROPERTY OWNERS 
OTHER 


850,000 


5. CASH FLOW 


OLMAB Received 


EXPENDITURES: 
PRIOR TO BUDGET 600,000 
1977 
1978 
1979 
1980 
1981 
1982 AND AFTER 


350,000 


Be DESCRIPTION 


42" trunk watermain and pump to improve 
supply within district H2. 


TOTAL 950,000 


FUNCTION Water Works 


DEPT./AGENCY Engineering 


LAND 
Construct a 42" watermain from Station CONSTRUCTION 950,000 
No. H2 to MacNab St. and install a OTHER 
15 MIGD pump for District No. H2. 0.00 
pump TOTAL 950,000 
supsipy M.0.-E. 100,000 
CONTRIBUTIONS 
100,000 
TOTAL 
MAP TO LOCATE PROJECT 
; = NET COST 850,000 
AMOUNT TO BE FINANCED: 
REGIONAL W.R. 850,000 


COUNCIL 


AWARD OF CONTRACT 


FILE NO. 


CAPITAL BUDGET PAGE 3 


323,000 - Main 


77,000 - Pump 
To Increase 


RELATED PROJECTS 


PROJECT 


DEPT. 
PAGE NO. 


8. STATUS OF PROJECT 


DATE 


6. NEED FOR PROJECT 


POUY .YUL 


ACTION 


L LON 


PAGE 126 


FUNCTION 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH Water Works 


PROJECT NO. 29733 FILE NO. 818-01 
DEPT. /AGENCY 


1977/81 CAPITAL BUDGET 
PROJECT DETAIL 


Engineering CAPITAL BUDGET PAGE 33 


1. PROJECT 


4. CAPITAL COST ESTIMATE 


- NEED FOR PROJECT 


LAND 
CONSTRUCTION . 
OTHER ~Engineering 150,000 


150,000 


Design of a 15 MIG Reservoir District 
H2 


Increased reservoir capacity 
is required within District #2 
to meet present day standards 
for storage. 


TOTAL 


SUBSIDY 


CONTRIBUTIONS 
TOTAL ue 

2. MAP TO PR 

a Be LOCATE PROJECT rae 150,000 
= || sieaeat lof 
as & 3 | z Q / \ 
- | j| S ” / 
Is] fasarel Incr S faves C4 fy / ee AMOUNT TO BE FINANCED: 
Coli aapeat mort ANY REGIONAL W.R. 150,000 
_| 388 / PROPERTY OWNERS 
SS zoe / OTHER 
mel ANCASTER 

150,000 
4) | 
2 S ast aa . RELATED PROJECTS 


O.M.B. Received PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 100,000 
1977 50,000 
1978 
19 79 
1980 
1981 
1982 


, €2 lly 

\ moO 4 

i ae 

ee ie S) oF MOUNTAIN 
— = et 

- yak Sg eN 

* oA GO 


3. DESCRIPTION 


DEPT. 
PAGE NO. 


8. STATUS. OF PROJECT 


15 MIG reservoir DATE ACTION 


COUNCIL 


AWARD OF CONTRACT 


AND AFTER 


TOTAL 150,000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
1977/81 CAPITAL BUDGET PROJECT NO. 24733 FILE NO. 
PROJECT DETAIL DEPT./AGENCY Engin in CAPITAL BUDGET PAGE 33 


wee LROUGECT - CAPITAL COST ESTIMATE 


LAND 
Design and construction of a 15 MIG. CONSTRUCTION 3,550,000 


Reservoir District H2 OTHER 


TOTAD 3,550,000 


SUBSIDY M.O.E. 500,000 
CONTRIBUTIONS 


for storage. 


500,000 


TO LOCATE PROJECT NET COST 3,050,000 


BOWMAN 


AMOUNT TO BE FINANCED: 

REGIONAL W.R. 3,050,000 
PROPERTY OWNERS 

OTHER 


ANCASTER 


3,050,000 


oO £ 
D x 
io Fy 
ROADWAY E | 7 ST. 
m 
E | 
ELIZABETH 
SCHOOL }* 


- RELATED PROJECTS 


S. CASH FLOW 


O.M.B. Received PROJECT 


MOUNTA 
SANATOS 
— 


EXPENDITURES: 

PRIOR TO BUDGET 3,000,000 DEPT. 
PAGE NO. 

3. DESCRIPTION 1977 550,000 

1978 . STATUS OF PROJECT 


15 MIG reservoir. LoS DATE ACTION 


1980 COUNCIL 
1981 


1982 AND AFTER 


AWARD OF CONTRACT 


TIFT. 3,550,000 


PAG: 128° 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
1977/81 CAPITAL BUDGET PROJECT NO. 24727 PUG NO ae 


PROJECT DETALL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 33 


1. PROJECT Hom CAL TAT COS mE OleeM ACHE 


- NEED FOR PROJECT 


LAND 
Construction of 42" watermain, Markland CONSTRUCTION 1,350,000 Express trunk main to fill 
St., Queen St., Homewood, MacDonald, OTHER Reservoir H2A and to improve 
Chedoke, Glenside, ecross Golf Course Al 150) OOK) supply and pressure for west 
to Beddoe. TOTAL Hamilton and Dundas. 

SUBSIED YauMe © sks 200,000 

CONTRIBUTIONS : 

i TOTAL 200,000 

2. MAP TO LOCATE PROJECT NET COST oO. 000 


AMOUNT TO BE FINANCED: 


REGIONAL W.R. 1,150,000 
PROPERTY OWNERS 
OTHER 


TOTAL 1,150,000 


RELATED PROJECTS 


+ CASH FLOW 


O.M.B. Received 


PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 1,000,000 
1977 350,000 
1978 
1979 
1980 
19 81 
1982 AND AFTER 


DEPT. 
PAGE NO. 


3. DESCRIPTION 
8. STATUS OF PROJECT 


42" trunk main. DATE ACTION 


COUNCIL 


AWARD OF CONTRACT 


TOTE" 373507000 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTHI PUNCTION Water Works 
1977/81 CAPITAL BUDGET PROJECT NO. 25601 Fle NO. | 823-01 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 33 


EP eROUE CH i CART IAM COST ESTIMATE 6. NEED FOR PROJECT 


LAND 35,000 
Waterdown Reservoir - Fl CONSTRUCTION 1,165,000 To increase storage for 
OTHER Waterdown to meet present 
TOTAL 1,200,000 day standards. ene Cree 
eS ak Be capacity for approximately 
SUBSIDY CMHC 186,000 6000 people. 
CONTRIBUTIONS 
TOTAL 186,000 
NET COST pena soos 


Ey psvanan a0 st 
CC 


AMOUNT TO BE FINANCED: 

REGIONAL W-R. 1,014,000 
PROPERTY OWNERS 

OTHER 


TOA 1,014,000 


. RELATED PROJECTS 


Se CAone Ee LOW 


O.M.B. Received PROJECT 
EXPENDITURES: 
PRIOR TO BUDGET DEPT. 

PAGE NO. 
DESCRIPTION 1977 500,000 
1978 700,000 8. STATUS OF PROJECT 
1.69 MIG reservoir. 1979 DATE ACTION 

1980 COUNCIL 
1981 


AWARD OF CONTRACT 
1982 AND AFTER 


TOTED 1 5200000 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


1977/81 CAPITAL BUDGET 
PROJECT DETALL 
Vie ee ROgEeT 
Trunk Watermain from the proposed 
station ESA to Upper Ottawa - 
Engineering 


ZeAP SOL LOCATE PROJECT 


VS 
¥3daN 


98 —~ Wor aiy< 


133815 | VAVLLO as 


3. DESCRIPTION 


48" diameter trunk main - Engineering 
only. 


FUNCTION 


PROJECT NO. 25757 


DEPT. /AGENCY 


te CAR LTA COSI Bo. IMATE 


LAND 
CONSTRUCTION 


OTHER - Engineering 200,000 
TOTAL 200,000 
SUBSIDY M.O.E. 30,000 
CONTRIBUTIONS 
TOTAL 30,000 
NET COST 170,000 
AMOUNT TO BE FINANCED: 
REGIONAL W.R. 170,000 
PROPERTY OWNERS 
OTHER 
TOTAL 170,000 
5. CASH FLOW 
O.M.B. Received 
EXPENDITURES: 
PRIOR TO BUDGET 
1977 120,000 
1978 80,000 
1979 
19 80 
19 81 


1982 AND AFTER 
TOS £2007000 


Engineering 


Water Works 


FILE NO. 823-09 
CAPITAL BUDGET PAGE °° 


6. NEED FOR PROUECT 


Trunk main required to connect 
Piss HSA to existing drsteibu— 
tion network above the escarz- 
ment. 


RELATED PROJECTS 


PROJECT 


DEP Ag. 
PAGE NO. 


8. STATUS OF PROJECT 


DATE ACTION 
COUNCIL 


AWARD OF CONTRACT 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


UDP SA CAPITAL BUDGET PROJECT NO. 267014 


PROJECT DETAIL 


ee eROUECT: CALE AGNCOST AEST EMATE 


LAND 
CONSTRUCTION 2,500,000 
OTHER 


Pumping Station HSA - Construction 


ae 2,500,000 


M.O.E. 200,000 
SUBSIDY c@iMiHic. 283,000 
CONTRIBUTIONS 

nena 483,000 


o ENE Ke) ee PROJECT NET COST 2 SOT OOO 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 2,017,000 
PROPERTY OWNERS 

OTHER 


2,017,000 


5. CASH FLOW 


Received 


EXPENDITURES: 
PRIOR TO BUDGET 
1977 1,000,000 
1978 1,500,000 
LSS 
1980 
19814 
1982 AND AFTER 


3. DESCRIPTION 


P. Station with pumps #1 & #2 witha 
firm capacity of 16 MIGD. 


FUNCTION Water Works 


DEPT./AGENCY Engineering 


6. NEED FOR PROJECT 


PAGE 131 


FILE NO. 816-01 
CAPITAL BUDGET PAGE 33 


To supply all new development 
within Hamilton and Stoney 
Creek above the escarpment. 


7 


eo LAU SROheE ROU eT 


COUNCIL 


AWARD OF CONTRACT 


- RELATED PROJECTS 


PROJECT 24701 


DEPT. 
PAGE NO. 


DATE ACTION 


a 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


S77 Sa CAPITAL BUDGET 


PROJECT DETAIL 


1. PROJECT 


Trunk Watermain from the proposed 
station H5A to Upper Ottawa - 
Engineering 


- MAP TO LOCATE PROJECT 


me] 
a 
ae 
a 
> 


98~ Nowe 


N 


tame Idd 


| 


| 
° 
a 
a 
> 
= 
> 
‘ 
| 


1334i1S — 


3. DESCRIPTION 


48" diameter trunk main - Engineering 
only. 


4, 


1982 AND AFTER 
TOTAL 


2,400,000 
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FUNCTION Water Works 
PROJECT NO. 25757 FILE NO. 823-09 
DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 34 
CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
LAND : : 
Trunk main required to connect 
Dele IS. 2st Oo C08 P.S. H5A to existing distribu- 
OTHER tion network above the escarp- 
TOTAL 2,400,000 | ment. 
SUBSIDY 360,000 
CONTRIBUTIONS CMHC 240 5000 
TOTAL 600,000 
NET COST 1,800 ,000 
AMOUNT TO BE FINANCED: 
REGIONAL W.R. 1,800,000 
PROPERTY OWNERS 
OTHER 
TOTAL 1,800,000 
. CASH FLOW (eRe bALE De ROUER CIS 
@ollolate Received PROJECT 
EXPENDITURES: 
PRIOR TO BUDGET DEP aie 
PAGE NO. 
O77. 1,200,000 
19.78 1,200,000 8. STATUS OF PROJECT 
eo DATE ACTION 
ae COUNCIL 
1981 


AWARD OF CONTRACT 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
1977/81 CAPITAL BUDGET PROJECT NO. ZS MOS, FILE NO. 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 34 


- PROJECT 5 (ONPIUYN i, (COSIT Jason wns 6. NEED FOR PROJECT 


LAND 


Pumping Station H8A at DeWitt Read CONSTRUCTION 390,000 For further housing develop- 
Reservoir OTHER ment within Stoney Creek 
(CHAP - 280) 1976 TOTAL 390,000 below the escarpment. 


SUBSIDY 
CONTRIBUTIONS - 
NIL 


TOTAL 
NET COST EOE ONY 


ee AP LOmiOCAT EE ROd HEL 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 390,000 
PROPERTY OWNERS 

OTHER 


TOTAL 390,000 


ae 
ae 
a 


se 


__CASH FLOM 7._RELATED PROJECTS 


1h Y 
a N =. 
RESERVOIR HIC i, 


\ 
j 6.25 MI.G. Ped 
ee \ : 


ee 
ee a) 
an oD ae 


2, Foe et ae 


DEW! 


Received PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 
1977 390,000 
1978 
1979 
1980 
1981 
1982 AND AFTER 


DEPT. 
PAGE NO. 


3. DESCRIPTION 


»  StATUS OF PROJECT 


DATE ACTION 


COUNCIL 


AWARD OF CONTRACT 


TOTAT 390,000 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


LOTT / Bs CAPITAL BUDGET 


PROJECT DETAIL 


ie, SPROUBGT 


tone Church Rd. frem Upper James St. 
o Pumping Station E6A - Trunk 
atermain 


Cc 
re) 
ae 
T 


lJ 
v 


DAE hom uOCA Learn ® ui Cl 
Piro) ea | Mabel] SI jl 


3. DESCRIPTION 


30" Trunk Watermain 


FUNCTION 


1982 AND AFTER 


TOTS, 0 1h50,000 


Water Works 


PROJECT NO. 26721 FILE NO. 819-13 
DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 34 
4. CAPITAL COST ESTIMATE . NEED FOR PROJECT 
LAND : ; 
To maintain supply to 
450,000 
CONSTR On . development in eastern 
OTHER We ueotocol men mountin lialsyel5 
TOT Ais Oo cnk om enaei eee 
SUBSIDY CMHC 50,000 
CONTRIBUTIONS 
TOTAL 50,000 
NET COST +00 ,000 
AMOUNT TO BE FINANCED: 
REGIONAL W.R. 400,000 
PROPERTY OWNERS 
OTHER 
TOTAL 400,000 
5. CASH FLOW 7. RELATED PROJECTS 
O.M.B. Received PROJECT 
EXPENDITURES: 
PRIOR TO BUDGET 400,000 DEPT. 
PAGE NO. 
1977 50,000 
1978 8. STATUS OF PROJECT 
1979 DATE ACTION 
1980 COUNCIL 
1981 


AWARD OF CONTRACT 


+ PROJECT a (CNS TIUM COS ISSIOoknVns 


‘ eas LAND 
Mountain Park, Summit, Hamilton, CONSTRUCTION 200,000 
Viewpoint, and Poplar Streets OTHER 


OThE 200,000 


SUBSIDY 
CONTRIBUTIONS 
NIL 


200,000 


TOTAL 


~ MAP TO LOCATE PROJECT NET COST 


Se — el 


SW Eve 


ee ee 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 200,000 
PROPERTY OWNERS 

OTHER 


Wnty ull CoN. Ra 


200,000 


VIEWPOINT | 


5. CASH FLOW 
O.M.B. Received 


EXPENDITURES: 
PRIOR TO BUDGET 


TT 200,000 
3. DESCRIPTION a 
1978 
Reconstruction of local watermains 1979 
6" - 12" diameter. 1980 
1981 


1982 AND AFTER 
TOTAT, 200,000 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
ee /ASee CAPITAL BUDGET PROJECT NO. QO 22 Eee NOm os ae 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 34 


6. NEED FOR PROJECT 


The existing watermains are 
located in the same trench 

as the sewer and run through 
existing sewer manholes, some 
of the mains have to be relaia 
with the sewer work. 


(eke LATED eROVE CIS: 


PROJECT Sewage work, Storm 
Sewer same descrip- 
Elon. 


DERAus 
PAGE NO. 


Se SO LATUS OF PROJECT 


DATE ACTION 
COUNCIL 


AWARD OF CONTRACT 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


1977/81 CAPITAL BUDGET 


PROJECT DETAIL 


ee PROVECT 


Relocate Pumping Station from 


RP Nears c WW 
co Bain Sc. Ws 


Quigley Rd. 


2. MAP TO LOCATE PROJECT 
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3. DESCRIPTION 


The existing underground pumping 
station with 2 pumps is to be relocated 
and connected to Main St. at Whitney 
Ave. 


‘ ‘ 
ST LTE I EA SE SS sesh esate eseeneeneeeree-eneens= 
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. CASH FLOW 

O.M.B. Received PROJECT 
EXPENDITURES: 
PRIOR TO BUDGET DEPT. 

AGE NO. 
1977 30,000 as 
1978 8. STATUS OF PROJECT 
1979 DATE ACTION 
1980 COUNCIL 
1981 

AWARD OF CONTRACT 
1982 AND AFTER 
TOTAT 30,000 


6 ONIN COSA ISIC byNIs 


PG 3.6 


FUNCTION Water Works 
PROJECT NO. 26723 FILE NO,€16-i3 
DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 34 


2 NEEDS EORSPROUECT 


LAND 

CONSTRUCTION 30,000 To increase pressure tc 

OTHER existing buildings on Main S<. 

0 south of Whitney Ave. 

TOTAL ood 

SUBSIDY 

CONTRIBUTIONS 
TOTAL a Sete 

NET COST AN ws 

AMOUNT TO BE FINANCED: 

REGIONAL W.R. 30,000 

PROPERTY OWNERS 

OTHER 


TOTAL 30,000 


7. RELATED PROJECTS 


L377 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH EUNCTION 


1977/81 


Water Works 


PROJECT 


CAFITAL BUDGET Bi Olu mee One 


DEPT./AGENCY Engineering 


CAPM ALC Osi: NEEDREONge 2Oe ner 


Barton St. from Grays Road to 
Green Roac - Land Acquisition 


LAND 
CONSTRUCTION 30,000 
OTHER 


To provide land or easement 
for the construction of 

42" and 36' trunk watermain 
in 1977 and avoid cost of 
cutting new pavement and 
traffic interference. 


SUBSIDY 
CONTRIBUTIONS 


AMOUNT TC BE FINANCED: 
RUG RO NEUE,  Vihodsts 30,000 
PROPERTY OWNERS 

OTHER 


lie SELAED eROsaCRS 


hs  CASsl PUR 


Ooitigit’s Received 
EAPENDITURES: 

PRIOR TQ BUDGET 

1977 30,000 
1978 

1979 

1980 

1981 


So DIE SSR Men Ike AG 


RESALES TON ERO E er 
Acquisition of a 10' wide easement 
adjacent to the 66' Regional Road 
Allowance. Approximately 11,000 

sq. ft. - 10 properties. 


DATE 


ACR ISO) 


COUNCIL 


1982 AND AFTER 
TOTAL 30,000 


1977/81 CAPITAL BUDGET 
PROJECT DETAIL 
1s PROJECT 


Grays Rd., Roxborough Ave. and Hwy. #8 


- MAP TO LOCATE PROJECT 


| geal |e 

| | en oa | {2 a 2 cl 

a 2 GHAICGE pve i 

Ss i= ie] 

aS | |e: 

Fy *) [BERKINGALE See / 
=a roe wes —— 

a ral REE ATES AN =) 2AD.. 


7 


Bay i 
BLENHEIM 


a 


CHESTER 


\ 


e 
/ 


= aie 
a] — / 
ial 


DESCRIPTION 


16" and 12" diameter watermains on 
Roxborough Ave. from Grays Rd. to 
Town Limits and on Grays Rd. from Hwy. 
#8 to Barton St. and on Hwy. #8 from 
Grays Road to approx. 500' easterly. 


m1 


Be 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


LAND 
CONSTRUCTION 
OTHER 


SUBSIDY 
CONTRIBUTIONS 


NET COST 


FUNCTION 
PROJECT NO. 
DEPT. /AGENCY 


- CAPITAL COST ESTIMATE 


TOTAL 


TOTAL 


AMOUNT TO BE FINANCED: 


REGIONAL W.R. 
PROPERTY OWNERS 
OTHER 


CASH FLOW 
ORME 


EXPENDITURES: 


PRIOR TO BUDGET 


1977 
1978 
Alig) 7s) 
1980 
1981 


1982 AND AFTER 


es : tc ee eh 


TOTAL 


Water Works 


270,000 


270,000 


270,000 


SD 


270,000 


Received 


TOT 15 


270,000 


270,000 


26810 


Eng ineering 


FILE NO. 


6. NEED FOR PROJECT 


The main on Grays Read 


ee 


PAGT 


807-05 


CAPITAL BUDGLT PAGL 35 


us 


required to avoid disturbance 
of new pavements propesed for 


USN 7 


The small sections on 


Roxborough Ave. and Hwy. #€& 


are required to utilize the new 


Maoh stom tom ulllereseeenitar 


7. RELATED PROJECTS 


PROJECT 


DEPT. 
PAGE NO. 


8. STATUS OF PROJECT 
DATE 
COUNCIL 


AWARD OF CONTRACT 


ACTION 


PAGE 139 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 


1977/81 CAPITAL BUDGET PROJECT NO. 26745 FILE NO. 823-04 


PROJECT DETAIL 


DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 35 


ie ROURCT W. CAPITAL COST ESTIMATE . NEED FOR PROJECT 
Woodward Ave. - Water Treatment Te To determine if present 
Plant Expansion to 200 MIGD & Waste ers BUS filter media will permit flow 
Water Treatment - Study 90.000 rates of 10 MIGD per filter 
TOTAL 2 a. and determine most economical 
SUBSIDY methods to treat waste water. 
CONTRIBUTIONS 
TOTAL OE ne 
2. MAP TO LOCATE PROJECT 
tO EN oH od chs lnc dete NET COST 90,000 
AMOUNT TO BE FINANCED: 
REGIONAL W.R. 90,000 
PROPERTY OWNERS 
OTHER aS 
TOTAL 90,000 
mr < Ss 5. CASH FLOW 7. RELATED PROJECTS 
Esimeel aN ‘ 
O.M.B. Received PROJECT 
EXPENDITURES: 
PRIOR TO BUDGET DEBI. 
PAGE NO. 
3. DESCRIPTION ao ee ——___—_——- 
1978 50,000 8. STATUS OF PROJECT 
Investigation on experiments on filter 1979 DATE ACTION 
media and research on Waste Water 1980 
Treatment. COUNCIL 
19814 


AWARD OF CONTRACT 
1982 AND AFTER 


TOTAT. 90,000 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION 


1977/81 CAPITAL BUDGET 


PROJECT DETAIL 


ce ROU ECL, 4. CAPITAL COST ESTIMATE 


Eastern Water Treatment Plant CONSTRUCTION 


- Land Acquisition OTHER ee Oe a 
TOTAL 400,000 
SUBSIDY 
CONTRIBUTIONS 
TOTAL ane 
MAP TO LOCATE PROJECT NET COST 7 400,000 
AMOUNT TO BE FINANCED: 
REGIONAL W.R. 400,000 
PROPERTY OWNERS 
OTHER 
TOTAL 400,000 
5. CASH FLOW 
O.M.B. Received 
EXPENDITURES: 
PRIOR TO BUDGET 
00,0 
3. DESCRIPTION on ius 
1978 300,000 
1979 
1980 
1981 


1982 AND AFTER 


Water Works 


PROJECT NO. 2671€ 
DEPT./AGENCY Engineering 


LAND 400,000 


TOTAT, 400,000 


PAGE 140 


FILE NO. © 201-2 
CAPITAL BUDGET PAGE 35 


6. NEED FOR PROJECT 


To protect a future plant site 
from urbanization. 


RELATED PROJECTS 


PROJECT 


DEPT. 
PAGE NO. 


STATUS OF PROJECT 


DATE ACTION 


COUNCIL 


AWARD OF CONTRACT 


PAGE. La 


—— 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCT LON Water Works 
1977/81 CAPITAL BUDGET PROJECT NO. 26504 FILE No, 818-05 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 35 
. PROJECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
LAND 
Reservoir H1ll Expansion - Engineering CONSTRUCTION To provide adequate storage 
OTHER 70,000 for District Hll which 
70,000 el? includes the Central 
TOTAL “SSS SESS Business District of Dundas. 
SUBSIDY 
CONTRIBUTIONS 
TOTAL NIL 
. MAP TO LOCATE PROJECT te oe 70,000 
Ai AMOUNT TO BE FINANCED: 
REGIONAL W.R. 70,000 
PROPERTY OWNERS 
OTHER 
TOTAL 70,000 
5. CASH FLOW 7. RELATED PROJECTS 
O.M.B. REQUIRED 1976 PROJECT 
EXPENDITURES: 
PRIOR TO BUDGET DEPT. 
PAGE NO. 
0 Sob see is, oe Sees 
3. DESCRIPTION 1977 40,000 
1978 30,000 8. STATUS OF PROJECT 
Expansion of in-ground reservoir from 1979 DATE  ACTIO? 
1 MIG to 3 MIG isti ite. 
° Oneexl img site 4980 COUNCIL 
1981 


AWARD OF CONTRACT 


1982 AND AFTER 
TOTAT, 70,000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Nercu eS 
1977/81 CAPITAL BUDGET PROJECT NO. = 26746 BILE NOs P27 
PROJECT DETAIL DEPT. /AGENCY Engineering CAPITAL BUDGET PAGE 35 
SANS 2ereON Seay 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
LAND 
Ainslie and Iona from Emerson to CONSTRUCTION 165,000 To increase supply in west 
Rifle Range and Rifle Range from OTHER aes end of Hamilton and in 
Iona to 750' Northerly. 165.000 Dundas to meet expected 
TOTAL Re re eal eee 
SUBSIDY M.O.E. 24,000 
CONTRIBUTIONS 2 
TOTAL 24,000 
2neeNAr lO) LOCALE PROJECT NET COST 141,000 
AMOUNT TO BE FINANCED: 
REGIONAL W.R. 141,000 
PROPERTY OWNERS 
OTHER 
PENSE | TOTAL 141,000 
qf Shes oor . RELATED PROJECTS 
OMB. Received PROJECT 
EXPENDITURES: 
PRIOR TO BUDGET DEEPA 
PAGE NO. 
Wi 165,000 
3. DESCRIPTION 1 , 
1978 See oLAcUS ORME ROE Ca 
Trunk Watermain - 16" & 12" diameter. 1979 DATE ACTION 
q3e8 COUNCIL 
1981 


AWARD OF CONTRACT 


1982 AND AFTER 
TOTAT, 165,000 


Bee hS 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
1977/81 CAPITAL BUDGET PROJECT NO. 26747 FILE NG. 819-14. 
PROJECT DETAIL DEP HACE NEC Y Engineering SéPITAL BUDGET PAGE 35 


re OuBer Ho ICNP IOS TssyeNgs, Sab) LOR ePRosEn Cl 
0 LAND 
Stone Church Road from Pumping CONSTRUCTION 113.000 To supply water to west 
Station H6A to Garth St. OTHER ; end of Hamilton above the 
ete 113,000. escarpment and reinforce 
WOWN see the distribution system 
SUBSIDY M.O.E. 16,000 at Pumping Station H6A. 
CONTRIBUTIONS 
TOTAL FnBI0 
2. HAP TO LOCATE PROJECT a eee 97,000 
a a ol 
Tp eal bam Hee pe Scteee tel NOMA ry, 
hae fp eat ee Wee \ Se pais 
ey) ; aS is . 1 i S Bran 
oS ae te eeeau YP AMOUNT TO BE FINANCED: 
I scree REGIONA, W.R. 97,000 
oe PROPERTY OWNERS 
OTHER eee Oe ee 
TOTAL 97,000 
5) CASH EnOW 
Onn Be Received PROUE Ca 
EAPENDEIURE Se 
PRIOR TO BUDGET DEPT 
PEGh a NO. 
1°77 113,000 
1978 ORS LAmeS Ok PROUECT 
36" diameter - Trunk Watermain 79 ' 
Ae DATE ACTION 
1980 COUNCIL 


1981 


1982 AND AFTER 4 
TOT AU) 62137, 000 


AWARD IGS “CONERACT 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
1977/81 CAPITAL BUDGET PROJECT NO. 27402 FILE NO. 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 36 


PROJECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


LAND 
Well AOC - Sulphur Springs Rd. CONSTRUCTION 255,000 To complete the development 
OTHER of the Sulphur Springs Rd. 
255.000 site and supply adequate 
COS : water to western Dundas 
SUBSIDY and Ancaster. 
CONTRIBUTIONS 
TOTAL Ne 
- MAP TO LOCATE PROJECT NET COST 255,000 


Kie's 


AMOUNT TO BE FINANCED: 

REGIONAL W.R. 255,000 

PROPERTY OWNERS 

OTHER ' 


TOTAL 255,000 


< 
5. CASH FLOW 7. RELATED PROJECTS 


2 es ae eee O.M.B. REQUIRED 1977 PROJECT 
EXPENDITURES: 
PRIOR TO BUDGET DEPT. 
PAGE NO. 
DESCRIPTION 19 77 255,000 
19 78 8. STATUS OF PROJECT 
10" diameter well and pumping equipment 19 79 DATE ACTION 
with 1 MIGD capacity. 
19 go COUNCIL 
L973 


AWARD OF CONTRACT 
19 82 AND AFTER 


TOTAL 255,000 


eS i ee - coe ae re ee ee 


CAPITAL BUDGET 
PROJECT DETAIL 


Pe LROWUECH 4 
Reservoir H1l Expansion - Construction 
2. MAP TO LOCATE PROJECT 


3. DESCRIPTION 


Expansion of in-ground reservoir from 
1 MIG to 3 MIG on existing site. 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


TOTAL 715,000 


PAGE 145 


FUNCTION Water Works 
PROJECT NO. 27501 FILE NO, 818-5 
DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 36 
. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
LAND 2 
CONSTRUCTION 715,000 To provide adequate storage 
OTHER for District H1l which 
7 000 includes the Central 
TOTAL eT 0005 Business District of Dundas. 
SUBSIDY MOE 70,000 
CONTRIBUTIONS 
TOTAL 70,000 
NET COST 645,000 
AMOUNT TO BE FINANCED: 
REGIONAL W.R. 645,000 
PROPERTY OWNERS 
OTHER 
TOTAL 645,000 
| hen Sar 7. RELATED PROJECTS 
O.M.B. REQUIRED 1977 PROJECT 
EXPENDITURES: 
PRIOR TO BUDGET DEPT. 
PAGE NO. 
1977 400,000 
1978 315,000 8. STATUS OF PROJECT 
1979 DATE ACTION 
1980 COUNCIL 
1981 
AWARD OF CONTRACT 
1982 AND AFTER 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 
CAPITAL BUDGET 
PROJECT DETAIL 


1977/81 


FUNCTION 
PROJECT NO. 
DEPT./AGENCY Engineering 


PAGE 146 


Water Works 


27806 FILE NO. 9802-14 


CAPITAL BUDGET PAGE 36 


4. PROJECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
LAND Low 
Barton St. from Grays Road to DeWitt CONSTRUCTION 1,300,000 To maintain adequate water 
- Design and construction of trunk ‘OTHER supply to area Bae ras 
1 escarpment east of Grays Road. 
watermain TOTAL 1,300,000 Ie 
SUBSIDY M.O.E. 195,000 
CONTRIBUTIONS 
TOTAL 195,000 
NET COST Basa 
ES AMOUNT TO BE FINANCED: 
1 REGIONAL W.R. 1,105,000 
i PROPERTY OWNERS 
Ho OTHER 
abner 
ay TOTAL 1,105,000 
iz 
Pile a.cheater on 7. RELATED PROJECTS 
. 
EI O.M.B. REQUIRED 1977 PROJECT 
Fa 
zs EXPENDITURES: 
: PRIOR TO BUDGET DEPT. 
PAGE NO. 
3. DESCRIPTION ae 7) 400, 000 
19 78 800 ,000 8. STATUS OF PROJECT 
42" € 36" diameter trunk watermain. 19 79 100,000 DATE ACTION 
£910 COUNCIL 
19 81 


19 82 AND AFTER 


TOTAL 1,300,000 


AWARD OF CONTRACT 


CAPITAL BUDGET 
PROJECT DETAIL 


1977/78 


MELROUEEL 4 
Pumping Station Hll - Chlorination 
Facilities 

. MAP TO LOCATE PROJECT 

Bie 


3. DESCRIPTION 


Building and equipment for rechlorinating 
at Pumping Station H1l - Osler Drive. 


REGIONAL MUNLCIPALITY OF HAMILTON-WENTWORTH 


FUNCTION Water Works 
PROJECT NO. = 27725 FILE NO, 816-14 
DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 36 
Coe EA eOS le Bol UMAILE, Cee NEED POR PROGECT 
LAND 
CONSTRUCTION 200,000 To maintain chlorine levels 
OTHER 2 in water supplied to Dundas 
TOTAL  _.200,000 ees 
SUBSIDY 
CONTRIBUTIONS eS 
TOTAL mau 
NET COST 200,000 
AMOUNT TO BE FINANCED: 
REGIONAL w.R, 200, 000 
PROPERTY OWNERS 
OTHER ae 
200,000 
CASH FLOW - RELATED PROJECTS 


147 


PAGE 


O.M.B. REQUIRED 1977 PROJECT 
EXPENDITURES: 
PRIOR TO BUDGET DEPT. 

PAGE NO. 
1977 100,000 
19 78 100, 000 . STATUS OF PROJECT 
1979 DATE ACTION 
19 80 COUNCIL 
1981 

AWARD OF CONTRACT 
1982 AND AFTER 
TOTAL 200,000 


PAG 148 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTII FUNCTION Naren Wonks 


CAPITAL BUDGET PROJECT NO. 27726 FILE NO. 818-10 


PROJECT DETAIL 


DEPT./AGENCY Engineering 


CAPITAL BUDGET PAGE 36 


ils JAMOnieles CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
Reservoir H2 - Repairs ee TIO 120,000 The existing 40 year old 
ue PEoH reservoir loses water at 


ne 


TOTAL 120,000 _ 


an approximate rate of 

a quarter million gallons 
per day, representing a 
financial loss of approx. 
$30,000 per year. Work to 
be done after Reservoir H2A 
is in service. 


SUBSIDY 
CONTRIBUTIONS 


NIL 


2. MAP TO LOCATE PROJECT 


NET COST 


120,000 


|| | SOJTH _ST | cee 


KENT 


AMELIA 


PARK 
fy RN 

= 
MILES CT 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 120,000 
PROPERTY OWNERS 

OTHER 


BEULAH 


| 
MOUNTAIN 


HILLCREST 


120,000 


& aucHMAR RO. 


7. RELATED PROJECTS 


- CASH FLOW 


Ro. 


n 
Ww 
4 
o 
4 


Ww 


OPM AB ae REQUIRED ay PROJECT 


AUCHMAR 


FENNELL 


EXPENDITURES: 
PRIOR TO BUDGET 


DERane 
PAGE NO. 


19 77 120,000 
19 78 
19 79 
19 80 
19 81 
19 82 


«+ DESCRIPTION 


STATUS OF PROJECT 


Repair leaks in construction and 
expansion joints. 


DATE ACTION 


COUNCIL 


AWARD OF CONTRACT 


AND AFTER 


TOTAL 120,000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
1977/81 CAPITAL BUDGET PROJECT NO. 27816 FILE NO. 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 36 


Ae eROUERCT, > CAPITAL COST ESTIMATE 


| ro) 


.__NEED FOR PROJECT 


LAND 55,000 at sadiak ine ll Field 
eet. AS = 14 le existing well fielc 
ne CONSTRUCTION used to supply Ancaster 

- Engineering and Land OTHER - Engineering __150,000 and Dundas has insufficient 


capacity to permit new 
development in Ancaster. 


205,000 


TOTAL 205,000 


SUBSIDY 
CONTRIBUTIONS 


NIL 


GOTAT) ©. 
NET COST 205,000 


- MAP TO LOCATE PROJECT 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 205,000 
PROPERTY OWNERS 

OTHER 


TOTAL 205,000 


“id 4 2) OTS 
5. CASH FLOW 7. RELATED PROJECTS 


O.M.B. REQUIRED PROJECT 

EXPENDITURES: 

PRIOR TO BUDGET DEPT. 
PAGE NO. 


1977 205,000 
19 78 


19 79 
19 80 


19 81 
19 82 


3. DESCRIPTION 
Se 


STATUS OF PROJECT 


Booster Pumping Station to supply DATE ACTION 
Town of Ancaster from Hamilton 


District H6. 


COUNCIL 


AWARD OF CONTRACT 


AND AFTER 


TOTAL 205,000 


PAGr, 150 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION’ | Wecer Works 


PROJECT NO. 27817 FILE NO. 


DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 37 


1977/81 CAPITAL BUDGET 
PROJECT DETAIL 


1. PROJECT 4. CAPITAL COST ESTIMATE - NEED FOR PROJECT 


LAND 67,000 
Reservoir AOA and Feedermain CONSTRUCTION Reservoir Storage to satisfy 
- Engineering and. land. OTHER - Engineering 100.000 requirements of Morden, Sobel 


and Turnbull Neighbourhoods as 
well as future supply for 

Glenwood:Heights - Greensville 
distribution system. 


TOTAL 167,000 


SUBSIDY 
CONTRIBUTIONS 


NIL 


es 
2 MAP TO LOCATE PROJECT NET COST 167,000 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 167,000 
PROPERTY OWNERS 

OTHER 


167,000 


7. RELATED PROJECTS 


- CASH FLOW 


O.M.B. REQUIRED LOT PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 
1977 
1978 
19'79 
1980 
1981 


1982 AND AFTER 
TOTAL 167,000 


DEPT). 
PAGE NO. 


3. DESCRIPTION 167,000 


8. STATUS OF PROJECT 


3.0 MIG reservoir and 16" & 24" 
connecting watermain from Glenwood 
Heights area to Morden Neighbourhood 
in Dundas. 


DATE ACTION 


COUNCIL 


AWARD OF CONTRACT 


PAWLEY 


3. 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


CAPITAL BUDGET 
PROJECT DETAIL 


1977/81 


PROJECT 


Royce Avenue and Maple Drive 


- Watermains 


MAP TO LOCATE PROJECT 


DESCRIPTION 


Royce Ave. - 12" Watermain 
from Pawley Avenue to Homeside Ave. 


Maple Drive - 12" Watermain from 
Hills Drive to Millen Road 


4, 


PROJECT NO. 
DEPT. /AGENCY ENGINEERING 


LAND 
CONSTRUCT ION 
OTHER 


SUBSIDY 
CONTRIBUTIONS 


NET COST 


FUNCTION 


PAGE 151 


a aetna 


CAPITAL COST ESTIMATE 


NIL 


167,000 


AMOUNT TO BE FINANCED: 


REGIONAL W.R. 
PROPERTY OWNERS 
OTHER 


. CASH FLOW 


O.M.B. REQUIRED 


EXPENDITURES: 
PRIOR TO BUDGET 
WS) FI 

19 78 

1979 

19 80 

19 81 

1982 AND AFTER 


167,000 


167,000 


167,000 


TOTAL 167,000 


WATER WORKS 


27818 


FILE NO. 
CAPITAL BUDGET PAGE 37 


NEED FOR PROJECT 


Reinforcement of District 
H8 distribution network 
required to maintain 
adequate pressure under 
peak operating conditions. 


. RELATED PROJECTS 


PROJECT 


DEPT. 
PAGE NO. 


STATUS OF PROJECT 
DATE ACTION 


COUNCIL 


AWARD OF CONTRACT 


CAPITAL BUDGET 
PROJECT DETAIL 


1977/81 


dian, PROJECT 


Ancaster Trunk Watermains - Phase I 


-Engineering 


- DESCRIPTION 


16" w.m. - Hwy 53. from Upper Paradise 
Rd. to Southcote Road 

16" w.m. - Southcote Road from Hwy. 53 
LOMGEAy MOO Dr. 
12" wem. = Garth St. 
Gate to Hwy. 53 


from Claudette 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


ects 


RAG uD? 


FUNCTION Water Works 
PROJECT NO. 27819 
DEPT./AGENCY Engineering 


FILE NO. 
CAPITAL BUDGET PAGE 37 


CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
The existing well field used to 


LAND supply Ancaster has insufficient 
CONSTRUCTION capacity to permit new 
OTHER ~ Engineering _36,000_ development and consequently 
TOTAL 36,000 __ | the supply mst be augmented 
from the Hamilton system. 
SUBSIDY 
CONTRIBUTIONS 
TOTAL wae 
NET COST 36, 000 


AMOUNT TO BE FINANCED: 


REGIONAL W.R. 36,000 
PROPERTY OWNERS 
OTHER 
TOTAL 36,000 
eye RELATED PROJECTS. 


O.M.B. REQUIRED 1977 PROJECT 

EXPENDITURES: 

PRIOR TO BUDGET DEPT. 

— aoe PAGE NO. 

1978 . STATUS OF PROJECT 

19:79 DATE ACTION 
1980 COUNCIL 

1981 


AWARD OF CONTRACT 
1982 AND AFTER 


TOTAL 36,000 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


CAPITAL BUDGET 
PROJECT DETAIL 


1977/81 
ile: TINGE CA 


Morden Neighbourhood Watermain. 


- Engineering 


2. MAP TO LOCATE PROJECT 


Poe 
NEIGHBOURHOOD 


i we 


3. DESCRIPTION 


16" € 24" Watermains to connect supply 
at Hwy. 99to Res. A2 


4 


Si6 


FUNCTION Water Works 
PROJECT NO. 27820 


DEPT. /AGENCY Engineering 


- CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 
OTHER - Engineering 


TOTAL 


SUBSIDY 
CONTRIBUTIONS 


NIL 


TOTAL: a a2 
18,000 


NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 
PROPERTY OWNERS 

OTHER 


18,000 


TOTAL 18,000 


CASH FLOW 


O.M.B. REQUIRED 1977 


EXPENDITURES: 
PRIOR TO BUDGET 
1977 

1978 

1979 

1980 


18,000 


1981 


1982 AND AFTER 
: TOTAL 18,000 


PACES 


FILE NO. 
CAPITAL BUDGET PAGE 37 


6. NEED FOR PROJECT 


Local Distribution Watermain 
through Morden Neighbourhood 
to connect supply and reservoir. 
Cost to be recovered from 
the developer. 


7. RELATED PROJECTS 


PROJECT 


DEPT. 
PAGE NO. 


8. STATUS OF PROJECT 


DATE ACTION 


COUNCIL 


AWARD OF CONTRACT 


MAP TO LOCATE PROJECT 


16" 


" 


ir 


Pade 


3. DESCRIPTION 
Trinity Road to Hwy. 
Hwy. 


Hwy. 


1977-81 CAPITAL BUDGET 


PROJECT DETAIL 


PE ROUECT 


Ancaster Industrial Park 


- Trunk Watermain - Engineering 


Watermain - Hwy. No. 


No. 


2 from 
BS 


No. 53 from 
Road. 


Watermain - Hwy. 
No. 2 to Shaver 


Watermain - Shaver Road from 
No. 53 to Hwy. No. 2 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


4, 


FUNCTION Water Works 


PROJECT NO. 20815 
DEPT. /AGENCY Engineering 


CAPITAL COST ESTIMATE 
LAND 
CONSTRUCTION 
OTHER - Engineering 5,000 
LOWATS 35,000 
SUBSIDY 
CONTRIBUTIONS = 
TOTAL 28 
NET COST 35,000 
AMOUNT TO BE FINANCED: 
REGIONAL W.R. 35,000 
PROPERTY OWNERS 
OTHER a 
TOTAL 35,000 
-__CASH FLOW 
O.M.B. REQUIRED 1977 
EXPENDITURES: 
PRIOR TO BUDGET 
G77 35,000 
1978 
1979 
1980 
1981 
1982 AND AFTER 


TOTAL 35,000 


HORA SS a eer oe se 
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FILE NO. 
CAPITAL BUDGET PAGE 37 


6. NEED FOR PROJECT 


Trunk Feedermain to supply 
Phase I of proposed Industrial 
Park in Duffs corner area. 


7. RELATED PROJECTS 


PROJECT 


DEPT. 
PAGE NO: 


SLO LALUSMORMEROUIECiT: 


DATE ACTION 


COUNCIL 


AWARD OF CONTRACT 


FUNCTION yater Works 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


28757 ; Q93_9 
1977/81 CAPITAL BUDGET PROJECT NO. FILE NO. 823-20 


PROJECT DETAIL 


DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 37 


1. PROJECT 


4. 


LAND 
CONSTRUCTION 2,900, 000 
OTHER 


CAPITAL COST ESTIMATE 


Trunk Watermain from Paramount Dr. to 
Upper Ottawa St. - Construction 


TOTAL 2,900,000 


M.O.E. 350,000 
SUBSIDY @°M.H.C. 350,000 
CONTRIBUTIONS 
Aone 700,000 
MAP TO LOCATE PROJECT ee 2,200,000 


———————— —_—_— 
—————————— 


AMOUNT TO BE FINANCED: 

REGIONAL w.R, 2,200,000 
PROPERTY OWNERS 

OTHER 


Se 


BLOF or pasul 


TOTAL 2,200,000 


An 


Ce ey 
ia OTTAWA... 


7. RELATED PROJECTS 


5. CASH FLOW 


O.M.B. REQUIRED 1978 


PROJECT 237957 - Phase 
EXPENDITURES: 

PRIOR TO BUDGET 

IZ, 

19 78 1,000,000 
19 79 1,900,000 
19 80 

19 81 

1982 AND AFTER 


DEPT. 
PAGE NO. 


3. DESCRIPTION 


8. STATUS OF PROJECT 


48" diameter trunk main. 


DATE ACTION 


COUNCIL 


AWARD OF CONTRACT 


TOTAL 2,900,000 


ae ree ae 


CAPITAL BUDGET 
PROJECT DETAIL 


1977/81 


2 eROUEGT 


Pumping Station H6A 
Install electric motor on Pump #2 


enn ennSSnEERRISEEERRREInnnE 


2. MAP TO LOCATE PROJECT 


| z 
Vi 
__ |t_stone CHURCH 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


Tf 


i (PS. HEA 


| 2 
er 
ae RES, HS | 


3. DESCRIPTION 


To provide and install electric motor 
on a pump which is now diesel driven. 


a one See ee Se Se 
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FUNCTION Water Works 
PROJECT NO. 28719 FILE No. @16-12 
DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 38 
4, CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
LAND 
CONSTRUCTION 50,000 To increase capacity of 
OTHER electrically driven pumps 
TOTAL 50,000. to meet demand. 
SUBSIDY 
CONTRIBUTIONS 
TOTAL NIL 
NET COST 50,000 


pees hh 


AMOUNT TO BE FINANCED: 


REGIONAL W.R. 50,000 
PROPERTY OWNERS 
OTHER Lae 
TOTAL 50,000 
5. CASH FLOW 7. RELATED PROJECTS 
O.M.B. REQUIRED 1978 PROJECT 
EXPENDITURES: 
PRIOR TO BUDGET DEPT. 
ieee PAGE NO. 
1978 50,000 8. STATUS OF PROJECT 
1979 DATE ACTION 
11980 COUNCIL 
1981 


AWARD OF CONTRACT 
1982 AND AFTER 
TOTAL 50, 000 


ee SA SY AEP 


PAGE 157 
REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
1977/81 CAPITAL BUDGET PROJECT NO. 28850 PILG NO. 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 38 
1; PROJECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
Peon om—AnGasiter LAND 
eeonstnic tion CONSTRUCTION 1,430,000 The existing well field 
OTHER used to supply Ancaster and 
TOTAL 1,430,000 Dundas has insufficient 
aa capacity to permit new 
SUBSIDY Me Oyeterrs 140,000 development in Ancaster. 
CONTRIBUTIONS 


TOTAL __ 140,000 
NETS COST Ibs PNG) 


Qo WN? 10) 1GOCRIN IINON Hey 


AMOUNT TO BE FINANCED: 

REGIONAL W.R. 1,290,000 
PROPERTY OWNERS 

OTHER 


“ 
oun 


RESERV. 
es TOTAL 1,290,000 


5. CASH FLOW 7. RELATED PROJECTS 


O.M.B. REQUIRED 1978 PROJECT 

EXPENDITURES: 

PRIOR TO BUDGET DEPT 

19 PAGE NO. 

3. DESCRIPTION 77 

19 78 630,000 Sao LALUSOP SPROUEGCT, 
Booster Pumping Station to supply 
Town of Ancaster from Hamilton foe 800, 000 DATE ACTION 
District H6. 19 80 COUNCIL 

19 81 


AWARD OF CONTRACT 
1982 AND AFTER ; 
TOTAL 1,430, 000 


—————————— = . ts a nam ooo 


CAPITAL BUDGET 
PROJECT DETAIL 


Wis JAMO MD Seut 


Reservoir AOA and feedemnain, 


- Construction. 


. MAP TO LOCATE PROJECT 


3. DESCRIPTION 


3.0 MIG reservoir and 16" 6 24" 
connecting watermain from Glenwood 
Heights area to Morden Neighbourhood 
in Dundas. 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


FUNCTION water Works 


PROJECT NO. 28851 


DEPT./AGENCY Engineering 


4. CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 1,190,000 
OTHER 
TOTAL 1,190,000 
SUBSIDY 150,000 
CONTRIBUTIONS M.O.E. 100,000 
TOTAGH ge 250,000 
NET COST 940,000 
AMOUNT TO BE FINANCED: 
REGIONAL W.R. 940,000 
PROPERTY OWNERS : 
OTHER 
TOTAL 940,000 
5. CASH FLOW 
O.M.B. REQUIRED 1978 
EXPENDITURES: 
PRIOR TO BUDGET 
1977 
1979 500,000 
1979 ; 690,000 
1980 
4981 


1982 AND AFTER 
TOTAL 1,190,000 


eS eee 


PAS. 158 


SPIES, INNO), 
CAPITAL BUDGET PAGE 38 


6. NEED FOR PROJECT 


Reservoir Storage to satisfy 
requirements of Morden, Sobel 
and Turnbull Neighbourhoods 

as well as future supply for 
Glenwood Heights - Greensville 
distribution system, 


7. RELATED PROJECTS 


PROJECT 


DEPT. 
PAGE NO. 


ns 


8. STATUS OF PROJECT 


DATE ACTION 


COUNCIL 


AWARD OF CONTRACT 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


1977-81 CAPITAL BUDGET 
PROJECT DETAIL 


OU Gil: 


Morden Neighbourhood Watermain. 


- Construction. 


2. MAP TO LOCATE PROJECT 


poner 


of 


RES A2 


oO 
oats 
ea 


: 


3. DESCRIPTION 


16" & 24"' Watermains to connect 
supply at Hwy. 99 to Res. A2. 


4. CAPITAL COST ESTIMATE 
ee 


LAND 
CONSTRUCTION 
OTHER 


SUBSIDY M.0O.E. 
CONTRIBUTIONS 


NET COST 


AMOUNT TO BE FINANCED: 


REGIONAL W.R. 
PROPERTY OWNERS 
OTHER 


CASH FLOW 


O.M.B. REQUIRED 


EXPENDITURES: 


PRIOR TO BUDGET 


1977 
19 78 
1979 
19 80 
19 81 


1982 AND AFTER 


FUNCTION Water Works 
PROJECT NO. 28852 
DEPT./AGENCY Engineering 


265,000 


265,000 


39,000 


—— 


39,000 
226,000 


peo NE Ee 
——————_ 


226,000 


TL 


226,000 


1978 


265,000 


TOTAL 265,000 
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FILE NO. 
CAPITAL BUDGET PAGE 38 


6. NEED FOR PROJECT 


Local distribution watermain 
through Morden Neighbourhood 
to connect supply and reservoir. 
Cost to be recovered from the 
developer. 


7. RELATED PROJECTS 


PROJECT 
DEFT. 
PAGE NO. 


S. STATUS) OF PROJECT 


DATE ACTION 
COUNCIL 


AWARD OF CONTRACT 
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FUNCTION Water Works 
PROJECT NO. 28853 FILE NO. 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


1977/81 CAPITAL BUDGET 


PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 38 


PROJECT 7 CALLA COSTeE Situ MANE Ga NEED SEORTRROUECHT 
Pumping Station H8A-generator set LAND Standby power is required to 
CONSTRUCTION 60,000 ensure continuous pumpage into 
OTHER District Hs duming ipower eatiure: 
60,000 
TOTAL i 
SUBSIDY 
CONTRIBUTIONS & ee 
j a TOTAL see 
: 4 18 
MAP TO LOCATE FROJECT NET COST 60,000 
AMOUNT TO BE FINANCED: 
REGIONAL W.R. 60,000 
PROPERTY OWNERS 
OTHER 
Rie TOTAL 60,000 
\\ ) © : ee 
ee 5. CASH FLOW EEA Re SOUS 
eee eater shea bata 7 O.M.B. REQUIRED 1978 PROJECT 
a 6.25 M.1.G. ie 
Ae 6 
Ee 57 ate tes EXPENDITURES 
So cameras TI PRIOR TO BUDGET DEP ie 
PAGE NO. 
3. DESCRIPTION 1947 
1978 60,000 ; ; 
Generator set to supply standby power 2 . 8. STATUS OF PROJECT 
to drive 2 pumps rated at 2.25 M.1.G.D. ITS DATE ACTION 
and U3 0/3E Dei. 
1980 COUNCIL 
1981 


AWARD OF CONTRACT 
1982 AND AFTER 


TOTAL 60,000 


ee Se ee 


CAPITAL BUDGET 
PROJECT DETAIL 


1977/81 


ee ROWRnCE 


Ancaster Industrial Park 


- Trunk Watermain - Construction 


6 UNE! IO) IBOXGIUS, IPIROM Sieh 


Be a a 


= 
a 


ct 
= 
= 
= 
Babvoagosa eal 
i} t 


| 
nce 


i 


« DESCRIPTION 


16" Watermain - Hwy, No. 
Trinity Road to Hwy. No. 
16" 
Hwy. 
12" 
Hwy . 


2 from 
Soi 


Watermain - Hwy. No. 53 from 
No. 2 to Shaver Road. 


Watermain - Shaver Road from 
No. 53 to Hwy. No. 2 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


PAGE 161 


FUNCTION Water Works 
21815 


DEPT. /AGENCY Engineering 


PROJECT NO. PELE NO. 


CAPITAL BUDGET PAGE 2 é 


4, CAPITAL COST ESTIMATE NEED FOR PROJECT 
LAND 
Trunk Feedermain to supply 
CONSTRUCTION 685,000 Phase I of proposed Industrial 
OTHER Park in Duffs corner area, 
TOTAL 685,000 
SUBSIDY 
CONTRIBUTIONS es 
TOTAL a 
NET COST 685,000 
AMOUNT TO BE FINANCED: 
REGIONAL W.R. 575,000 
PROPERTY OWNERS 110,000 
OTHER 
TOTAL 585,000 
he EATED PROJE 
5. CASH FLOW ES RED SE MOUERTS: 
O.M.B. REQUIRED 1979 PROGS Sn 
EXPENDITURES: 
PRIOR TO BUDGET 
1977 
1978 Be SeACe SHOE PROJECE 
1979 575,000 DATE ACTION 
4980 110,000 COUNCIL 
1981 
AWARD OF CONTRACT 
1982 AND AFTER 


TOTAL 685,000 


wn ri > 
oe as ~ . - 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
1977-81 CAPITAL BUDGET PROJECT NO. 29720-A FIs HOs re23—-10 
PROJECT DETAIL DEPT. /AGENCY Engineering CAPITAL BUDGET PAGE 39 
4. PROJECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
LAND 


Woodward Ave. Treatment Plant - CONSTRUCTION Treatment of backwash water 
Waste Water Treatment - Engineering OTHER - Engineering 40,000 is recommended to improve the 
: quality to the wastewater ; 


TOTAL pone discharged to Burlington Bay 
SUBSIDY to meet Ministry of the 
Environment objectives for 
c CONTRIBUVIONS waste water discharged to a 
TOTAL NES receiving waterbody. 
« MAP 
2 : 8 LOCATE PROJECT NEeCeot 40,000 
SZ AMOUNT TO BE FINANCED: 
REGIONAL W.R. 40,000 
PROPERTY OWNERS 
OTHER 
TOTAL 40,000 
5 CASH FLOW REACTED EP ROWE CIS 
OR MSR. SREQUEREDEN LSIZ9 PROJECT 
EXPENDITURES: 
PRIOR TO BUDGET JDEIEME 6 
PAGE NO. 
, wei 
3. “DESCRIPTION ee 
1978 8. STATUS OF PROJECT 
79 40,000 ; 
Installation of facilities to treat oe DATE ACTION 
back wash water. 1980 COUNCIL 
1981 


AWARD OF CONTRACT 


1982 AND AFTER 
TOTAL 40,000 


SR = SR - = —— ewe eee 


REGIONAL MUNLCIPALITY OF HAMILTON-WENTWORTH 


1977-81 CAPITAL BUDGET 


PROJECT DETAIL 


1. PROJECT aT ESI 
LAND 

CONSTRUCTION 

OTHER - Engineering 


York Road - Watermain 


TOTAL 
SUBSIDY 
CONTRIBUTIONS 
: TOTAL 
2. MAP TO LOCATE PROJECT NET cost 


REGIONAL W.R. 
PROPERTY OWNERS 
OTHER 


“y gals 3AONOTIUN 


TOTAL 


5. CASH FLOW 


O.M.B. REQUIRED 


EXPENDITURES: 
PRIOR TO BUDGET 
3. DESCRIPTION 1977 
ca 1978 
16" Watermain on York Road 1979 
from Hopkins Crt. to proposed 1980 
Reservoir H11A 
1981 
1982 AND AFTER 


AMOUNT TO BE FINANCED: 


TOTAL 


FUNCTION 
PROJECT NO. 


4. CAPITAL COST ESTIMATE 


341,000 


a 


Water Works 


29860 


DEPT./AGENCY Engineering 


319,000 


Bee 000 Lee 
341,000 


NIL 
341,000 


341,000 


344,000 


LOTS) 


22,000 
319,000 
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FILE NO. 
CAPITAL BUDGET PAGE 39 


6. NEED FOR PROJECT 


7. RELATED PROJECTS 


PROJECT 


DEPT. 
PAGE NO. 


8. STATUS OF PROJECT 


DATE ACTION 


COUNCIL 


AWARD OF CONTRACT 


pp one Se eS ee Se 


ES 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


1977-81 CAPITAL BUDGET 


PROJECT DETAIL 


a SPROGECT 


Res. H11A - Dundas 


- Engineering and Land 


2. MAP TO LOCATE PROJECT 


a 


YWVHNIAGAS 


COO Ta 
PARADIS 


3. DESCRIPTION 


4.0. MIG Reservoir 


FUNCTION Water Works 


PROJECT NO. 29861 
DEPT./AGENCY Engineering 


4. CAPITAL COST ESTIMATE 
LAND 18,000 
CONSTRUCTION 
OTHER - Engineering _ 102,000 
at 120,000 
SUBSIDY 
CONTRIBUTIONS 
TOTAL Ney 
NET COST eee! 
AMOUNT TO BE FINANCED: 
REGIONAL W.R. 120,000 
PROPERTY OWNERS 
OTHER os 
TOTAL 120,000 
5. CASH FLOW 
O.M.B. REQUIRED 1979 
EXPENDITURES : 
PRIOR TO BUDGET 
EO? 
19 78 
1979 120,000 
19 80 
1981 
1982 AND AFTER 


TOTAL 120,000 


oe ee 


PAGE 164 


FILE NO. 
CAPITAL BUDGET PAGE 39 


NEED FOR PROJECT 


Additional Reservoir Capacity 
for District Hll in Dundas 
and terminal storage for 
future supply for Waterdown. 


7. RELATED PROJECTS 


—_————— 


PROJECT 


DEEIE 
PAGE NO. 


See oLATUSSOE PROJECT 


DATE 


COUNCIL 


AWARD OF CONTRACT 


ACTION 


RE RR 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
1977-81 CAPITAL BUDGET PROJECT NO. 29862 FILE NO. 
PROJECT DETAIL DEPT. /AGENCY  BUSLBeeDEne CAPITAL BUDGET PAGE 39 
ike RINOWAY CAP Re CAGAL WAIN COS usr oe D NANI E: NEED eEORSEROVECH 
P. S. AS - Greensville LAND iy 
; , CONSTRUCTION The communities of Greensville 
~ Engineering OTHER - Engineering 40,000. Glenwood Heights presently have 
40.000 a population of 3,000 people © 
TOTAL = served from private and 
SUBSIDY communal wells. Upon 
CONTRIBUTIONS completion of a storage 
= NIL i reservoir in this community, it 
OMNES 3 is expected that the residents 
2.) MAP TO LOCATE) PROJECT NET COST 40,000 will request the installation 


of a public water system. 


AMOUNT TO BE FINANCED: 


REGIONAL W.R. 40,000 

PROPERTY OWNERS 

OTHER the 2 
TOTAL 40,000 


ee A ES A 


7. RELATED PROJECTS 


5. CASH FLOW 


O.M.B. REQUIRED 1979 PROJECT 
EXPENDITURES: 
PRIOR TO BUDGET DEPT. 
PAGE NO. 
3. DESCRIPTION woe a 
1978 . STATUS OF PROJECT 
Pumping Station with firm pumping 79 , ia eee 
capacity of 4.0 MIGD. i +0 ,000 DATE ACTION 
19 60 COUNCIL 
1981 


AWARD OF CONTRACT 
1982 AND AFTER 


TOTAL 40,000 


RE EST EE RE ES TES EES sear eh ee RS iene = a a 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
1977-81 CAPITAL BUDGET PROJECT NO. 29863 FILE NO. 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 39 


ds) PROJECT EE CARLT ALE COS TERS UMAIIE 6. NEED FOR PROJECT 


Ancaster Trunk Watermains Phase II LAND Phase II of improvements to 
CONSTRUCTION Ancaster distribution system 
-Engineering OTHER - Engineering 30,000 to supply water from Hamilton. 


TOTAL 30,000 network. 


SUBSIDY 
CONTRIBUTIONS 


Ze WYN ah J 
Q LOCATE PROJECT NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 

PROPERTY OWNERS 

OTHER 


i 


| 
. 


A LWAVMdeNADeMUASNCANAGRAKVELBNOEN ° CASH FLOW 


(COUNTY ROAD NT 48) 


30,000 


> RELATED PROJECTS 


O.M.B. REQUIRED PROJECT 


EXPENDITURES: 


PRIOR TO BUDGET DERI 
1977 PAGE NO. 


1978 Te OLALUSM ORS PROE CH 
16" wm. + Hwy. 53 from Southcote Rd. 1979 
to Fiddler's Green Road 
12" wm. - Fiddler's Green Road 19.80 COUNCIL 
from Hwy. 53 to Cumming Court dgieal 


- DESCRIPTION 


DATE ACTION 


AWARD OF CONTRACT 
1982 AND AITER 


TOTAL 30,000 


REGIONAL MUNJCIPALITY OF HAMILTON-WENTWORTH 


1977-81 CAPITAL BUDGET 
PROJECT DETAIL 


Pe EROUECT 


Sanatorium Road - Garth St. to Upper 
Paradise Road - Watermain 


Zoe AEST ORLOCATED PROJECT 


o He DeEMVOL nn 2) - a « 2 
AIG 92 
4 oe Ls BENOAMERE AVE. irs i 
7 ) 3 > 
5) e | ile 2 | 
C2) 
So: i} 
ae 2 2 All & So 5 
| 3 é 
3} | 2} teum-] ooo] fav. x] BY ol a} [8 S 
t a [ 
| | ah A es ee 
AN Es Es = S w wi 
Si SSG EIA Sg ONE OE NIE 
) | SANATORIUM 
<= 
Y 
R 


BUCKINGHAM OR, 


HAM 


z 
‘\ 


3. DESCRIPTION 


16" diameter local watermain 


at re 


FUNCTION 


PROJECT NO. 20748 JRARIEIS! eKO)e vsJEs) Saks) 
DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 39 
CALIDA me OSiwes ou UM ANGE ~ NEED FOR. PROJECT 
ronan To maintain pressure in 
eee FLOM Chedoke Hospital area as 
OTHER a . s 
demand increases. 
TOTAL wee Os CCR. 
SUBSIDY 
CONTRIBUTIONS 
TOTAL NIL 
NET COST eee 
AMOUNT TO BE FINANCED: 
REGIONAL W.R. 230,000 
PROPERTY OWNERS 
OTHER 
TOTAL 230,000 


5. CASH FLOW 


O.M.B. REQUIRED 


EXPENDITURES: 
PRIOR TO BUDGET 
eV 

1978 

US) IS 

1980 

1984 

19.82 AND AFTER 


TOTAL 230,000 


____ PAGE 167 


Water Works 


Te RELATED! PROJECTS 


1980 PROJECT 


DUNE 
PAGE NO. 


8. STATUS OF PROJECT 


DATE ACTION 


230,000 COUNCIL 


AWARD OF CONTRACT 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
1977-81 CAPITAL BUDGET PROJECT NO. 20717 EiGienO ee. 9ue 


PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE +0 


= ZRROJECT 


4 CAPITAL COST ESTIMATE 


62 NEED FOR SPROUECT 


z, ; : 3 LAND i i it 

Reservoir H1A - 25 MIG - Engineering To maintain storage capacity 
CONSTRUCTION in District Hl as demand 
OTHER - Engineering eee OO 00 Oma increases. 


TOTAL __360,000 


SUBSIDY 
CONTRIBUTIONS 


TOTAL NIL 
NET COST OOO 


2. MAP TO LOCATE PROJECT 


Ll 


=| 
eS 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 360,000 
PROPERTY OWNERS 

OTHER 


*OUGHTON 
UXLEY 


4 


= 
 —_ 

i 
einen 
a 


360,000 


2 — 5. CASH FLOW 7. RELATED PROJECTS 
a a 

=| cite FP INTs IRISH PROJECT 

7 ae i MIe 4 Q 1981 ne 

= = Se nuRst 08. 

£ er fener 


EXPENDITURES: 
PRIOR TO BUDGET 


ale 


DEPT 


PAGE NO. 
3. DESCRIPTION me : 
1978 Bo TSIVAUROIS, Ol2 IRINOWnaere 
25 MIG Reservoir on the site of the 1979 DATE ACTION 
ee open Reservoir at Kenilworth 19 80 COUNCIL 
19 81 360,000 


AWARD OF CONTRACT 
1982 AND AFTER 


TOTAL 360,000 


ae 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


1977-81 CAPITAL BUDGET 
PROJECT DETAIL 


eee ROU RCL 


Woodward Avenue Treatment Plant - 
Waste Water Treatment - Construction 


3. DESCRIPTION 


Installation of facilities to treat 
back wash water. 


TC Ac LA COST 
LAND 
CONSTRUCTION 
OTHER 
SUBST D YOM OE. 
CONTRIBUTIONS 
NET COST 


AMOUNT TO BE FI 
REGIONAL W.R. 
PROPERTY OWNERS 
OTHER 


a 


5. CASH FLOW 


O.M.B. REQUIRED 


EXPENDITURES: 
PRIOR TO BUDG 
1977 
1978 
19 79 
19 80 
19 81 


1982 AND AFTER 


sae ea 


ee ea ete St 
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FUNCTION Water Works 
PROJECT NO. 24720-A FILE NO, 823-12 
DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 40 
ESTIMATE 6. NEED FOR PROJECT 
500,000 
TOTAL 2092900 
50,000 
TOTAL 50,000 
450,000 
NANCED: 
450,000 
TOTAL 450,000 


RELATED PROJECTS 


1980 PROJECT 
ET DEPT. 
PAGE NO. 
. STATUS OF PROJECT 
DATE ACTION 
300,000 
COUNCIL 
200,000 


AWARD OF CONTRACT 


TOTAL@N 500,000 5 5 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


1977-81 


Ue ROUE Cll 


DeWitt Road from Hwy. #8 to Barton St. 


Trunk Watermain 


2. MAP TO LOCATE PROJECT 


CAPITAL BUDGET 


PROJECT DETAIL 


fl. 


3. DESCRIPTION 


24"'" diameter trunk watermain and road 


restoration. 


PE so res eS a 


PAGE 


170 


FUNCTION Water Works 
PROJECT NO. 20728 
DEPT./AGENCY Engineering 
4, CAPITAL COST ESTIMATE 
LAND 
CONSTRUCTION 375,000 
OTHER ean TU Randa At 
TOTAL 375,000 
SUBSIDY M.O.E. 40,000 
CONTRIBUTIONS 
“ane 40,000 
NET COST $85,000 
AMOUNT TO BE FINANCED: 
REGIONAL W.R. 335,000 
PROPERTY OWNERS 
OTHER 
TOTAL 335,000 
5. CASH FLOW 
O.M.B. REQUIRED 1980 
EXPENDITURES: 
PRIOR TO BUDGET 
1977 
1978 
1979 
1980 200,000 
1981 175,000 
1982 AND AFTER 5 
TOTAL 375,000 


a a : 


FILE NO. 804-02 
CAPITAL BUDGET PAGE 40 


6. NEED FOR PROJECT 


To supply water toc reservoir 


H1C on DeWitt Road. 


7. RELATED PROJECTS 


PROJECT 


DEPT. 
PAGE NO. 


8. STATUS OF PROJECT 


DATE 
COUNCIL 


AWARD OF CONTRACT 


ACTION 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION 


1977-81 CAPITAL BUDGET PROJECT NO, 20731 


PROJECT DETAIL 


ce ee ee 


eo NR A A ere a a 


4. PROJECT IM (ONION CONE JasihiQunn 


LAND 
Strathcona Ave. from Main St. to King St. CONSTRUCTION 70,000 
Watermain OTHER = one. 
TOTAL 103990 
SUBSIDY 
CONTRIBUTIONS 
TOTAL NIL 
2. MAP TO LOCATE PR 
2. MAP TO LOCATE PROJECT NET COST 70,000 
HOGS a) 
BERAVE) ley, SERA a 
\, _| Berserq eve. Isenco)| xg | 2 2 rere AMOUNT P 
YS Sa areca sy eran eee NT TO BE FINANCLD: 
Barer I < cea ee REGIONAL W.R. 70,000 
lon gq| Ceo Ig Ig: a PROPERTY OWNERS 
si————=$——— zo a 2 
Ve eG es ll o8 OTHER 
* ) = IMORDEA re 
UKING So ORDEN Stemi 
a as ws 
a ee || e5 | TOTAL 70,000 
| ale 4 aval 
ail eee eon 5. CASH FLOW 
2) be ~- JL lst O.M.B. REQUIRED 1980 
[Tas iu ie ni vie ao IB 
xe | |____JACKSON LE a as 
NGL ait ] EXPENDITURES: 
PRIOR TO BUDGET 
3. DESCRIPTION 1977 
1978 
1979 
16" diameter watermain on Strathcona ene 
Ave. and road restoration. 1980 2 
1981 


1982 AND AFTER 
TOTAL 70,000 


err a ee 


Water Works 


DEPT./AGENCY Engineering 
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FILE No.819-13 
CAPITAL BUDGET PAGE 40 


6. NEED FOR PROJECT 


To reinforce the existing 
system as the demand in the 
area increases. 


7. RELATED PROJECTS 


PROJECT 


DEBT. 
PAGE NO. 


8. STATUS OF PROJECT 


DATE ACTION 


COUNCIL 


AWARD OF CONTRACT 


a ar ee ee ee eet = + 


1977-81 CAPITAL BUDGET 
PROJECT DETAIL 


- PROJECT 


Interconnection across Stoney Creek 
- Hamilton Boundary 


» MAP 10) LOCATE, PROJECT 


- DESCRIPTION 


Neil Ave. at City Limits 
Orlando Rd. at Alpine Ave. 
Calvert Ave. at Alpine Ave. 
Neadowvale Ave. at City Limits 
Lawrence Ave. at City Limits 
Riverdale Dr. at Hwy. #8 


SOS re ee 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


u 


. CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 
OTHER 


TOTAL 


SUBSIDY 
CONTRIBUTIONS 


TOTAL 
NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 
PROPERTY OWNERS 

OTHER 


TOTAL 


- CASH FLOW 


O.M.B. REQUIRED 


EXPENDITURES: 
PRIOR TO BUDGET 
SY 9 

1978 

1979 

19 80 

19 81 


1982 AND AFTER 
TOTAL 


FUNCTION 
PROJECT NO. 
DEPT./AGENCY Engineering 


Water Works 


NIL 
60,000 


60,000 


60,000 


1980 


60,000 


60,000 


20732 


PAGE 172 


JSIGIIS (OG tshdlsh= zal 


CAPITAL BUDGET PAGE 40 


Se NEED BEORSPROUECK 


To eliminate dead end 
watermains and utilize the 
existing network to its full 
extent. 


7.  RKELATED PROJECTS 


PROJECT 


DEPT. 
PAGE NO. 


CR OLAU SHO be ROUE GI 


DATE ACTION 
COUNCIL 


AWARD OF CONTRACT 


PAGE 173 


= oe - S$ 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
| 1977-81 CAPITAL BUDGET PROJECT NO. 20733 PLE Ose sot sce 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 40 
ee ROU ECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
LAND 
Kelly St. Extension (across park) CONSTRUCTION To reinforce the existing 
from Hamilton St. to Main St. OTHER ae ee system to permit full 
Watermain and Land TOTAL 40,000 utilization of Pumping Station 
Saco and reservoirs at Kelly St. 
CONTRIBUTIONS 
TOTAL 
2 Ol J 
2 MAR TO LOCATE PROJECT NET COST 


AMOUNT TO BE FINANCED: 


REGIONAL W.R. 40,000 
PROPERTY OWNERS 
OTHER 
| 
| IZ TOTAL 40,000 
z ee eS 
| E 5. CASH FLOW 7. RELATED PROJECTS 
x 
7 | O.M.B. REQUIRED 1980 PROJECT 
| EXPENDITURES: 
| PRIOR TO BUDGET DEPT. 
1977 PAGE NO. 
3. DESCRIPTION 
1978 8. STATUS OF PROJECT 
12"" diameter trunk watermain. ste) DATE ACTION 
1980 40,000 COUNCIL 
1981 


AWARD OF CONTRACT 
1982 AND AFTER 


TOTAL 40,000 


Sere ee. “= — De 
pace Pe WSR RO Ss ES Oe EE NS eee 


RAGE Melt 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 


PROJECT NO. 20770 FILE NO. 
DEPT./AGENCY &ngineering CAPITAL BUDGET PAGE 41 


1977-81 CAPITAL BUDGET 
PROJECT DETAIL 


1. PROJECT 4, CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
a LAND ' . 
re pag ag aa CONSTRUCTION 1,450,000 Additional reservoir capacity 
- Construction OTHER for District Hll in Dundas 


SEER 


4.450.000 andterminal storage for future 
> } 


TOTAL supply to Waterdown. 
SUBSIDY M.O.E. 150,000 


CONTRIBUTIONS 


150,000 
1,300,000 


2. MAP TO LOCATE PROJECT NET COST 


5 

ie} 

2 

Es AMOUNT TO BE FINANCED: 

od REGIONAL W.R. 1,300,000 
PROPERTY OWNERS 


OTHER 


TOTAL 1,300,000 


7. RELATED PROJECTS 


5. CASH FLOW 


O.M.B. REQUIRED 1980 PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 


DEPT. 
PAGE NO. 


3. DESCRIPTION 1977 
1978 8. STATUS OF PROJECT 
4.0 MIG reservoir 4979 PRTG te rene 
1980 200,000 COUNCIL 
1981 850,000 
AWARD OF CONTRACT 
1982 AND AFTER 400,000 


TOTAL 4,450,000 


a eee = 


REGIONAL MUNJCIPALITY OF HAMILTON-WENTWORTH 


ESI T/ Sts 


CAPITAL BUDGET 
PROJECT DETAIL 


ieee ROUEGT 


P. St.A3 - Greensville 


- Construction. 


2. MAP TO LOCATE PROJECT 


3. DESCRIPTION 


Pumping Station with firm pumping 
capacity of 4.0 MIGD. 


m 


- CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
LAND The communities of Greensville 
CONSTRUCTION 440,000 Glenwood Heights presently 
OTHER —_——_-—— have a population of 3,000 
ToTAL _tt0 » 000 people served from private and 
communal wells. Upon 
SUBSIDY completion of a storage 
CONTRIBUTIONS reservoir in this community, 
TOTAL NIL slit is expected that the 
0.000 residents will request the 
NET COST 2a) installation of a public water 
systems. 
AMOUNT TO BE FINANCED: 
REGIONAL W.R. 440,000 
PROPERTY OWNERS 
OTHER = 
TOTAL 440,000 
CASH FLOW 7. RELATED PROJECTS. 


PAGE AZ 


FUNCTION Water Works 


PROJECT NO. 
DEPT./AGENCY Engineering 


20862 PGE NOr 


CAPITAL BUDGET PAGE 41 


O.M.B. REQUIRED 1980 PROJECT 
EXPENDITURES: 
PRIOR TO BUDGET DEPT. 

PAGE NO. 
1977 
1978 . STATUS OF PROJECT 
1979 DATE ACTION 
1980 440,000 COUNCIL 
1981 

AWARD OF CONTRACT 

1982 AND AFTER 


TOTAL 440,000 


Se ee, 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
1977-81 CAPITAL BUDGET PROJECT NO. 20865 FILE NO. 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 41 
ale PROJECT 4. CAPITAL COST ESTIMATE - NEED FOR PROJECT 
Waterdown Trunk Watermai Bele 
aterdown lrun atermain CONSTRUCTION To supply water to Waterdown 
- Engineering OTHER - Engineering 67,000 to provide adequate and 
TOTAL 67,000 reliable service. 
SUBSIDY 
CONTRIBUTIONS we 
TOTAL NI 
Ph 4ave2 TE) 
LOCATE PROJECT NET COST 67,000 
AMOUNT TO BE FINANCED: 
REGIONAL W.R. 67,000 
PROPERTY OWNERS 
— re wens OTHER 
3 TOTAL 67,000 
o 
FS sh 
z 
z Sr 7. RELATED PROJECTS 
O.M.B. REQUIRED 1980 PROJECT 
EXPENDITURES: 
PRIOR TO BUDGET DEPT. 
PAGE NO. 
3. DESCRIPTION 1977 
1978 8. STATUS OF PROJECT 
W + 
sears ees ue DATE ACTION 
1980 67,000 COUNCIL 
1981 


AWARD OF CONTRACT 


1982 AND AFTER 
TOTAL 67,000 


1977-81 CAPITAL BUDGET 
PROJECT DETAIL 


Pe CROUEGT 


Upper Wellington Street - South Bend 
EOMsOO! North of McElroy. 


- Watermain 


Ps vee? SLO) 


LOCATE PROJECT 


INCHLEE 


EAST 
st 
EAST 
EAST | 
B_ 
D 
least JE 


WELLINGTON 


WEL BOURW 
m Cis 
L i3th | 
a 
io 
x= 
fe] 
ae 


[| 


x 
5 - 
rr g ALDERNEY 
ail VE 


A 
\SOUTH BENO_RO. 


2 o z 
a 
% = ll 
N w 
> ay tk 
é S48) 2; 
[o} ag = 
& > alles sa 
a 
S ° BROMLEY 


_DUNCOMBE 


a 
Sh 


DESCRIPTION 


8" diameter watermain. 


REGIONAL MUNECIPALITY OF HAMILTON-WENTWORTH 


4. CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 955,000 
OTHER 


SUBSIDY 
CONTRIBUTIONS 


TOTAL NIL 
NET COST 


AMOUNT TO BE. FINANCED: 
REGIONAL W.R. 55,000 
PROPERTY OWNERS 

OTHER 


TOTAL 595,000 


CASH FLOW 


O.M.B. REQUIRED 1980 


EXPENDITURES: 

PRIOR TO BUDGET 

LOTT 

19 78 

1979 

1980 55,000 
1981 


1982 AND AFTER 
TOTAL 55,000 


eee er ee ee 


FUNCTION Water Works 
PROJECT NO. 20866 
DEPT./AGENCY Engineering 


. ____ PAGE 177 


le 1Dnla: KO 
CAPITAL BUDGET PAGE 41 


- NEED FOR PROJECT 


To maintain fire flows. 


. RELATED PROJECTS 


PROJECT 


DEEPA. 
PAGE NO. 


8. STATUS OF PROJECT 


DATE ACTION 
COUNCIL 


AWARD OF CONTRACT 


1977-81 CAPITAL BUDGET 
PROJECT DETAIL 


1, PROJECT 


gusta Bellis 


- Engineering 


5 TO LOCATE PROJECT 


> } 
ol" ine) 


Seed 30S SAB 


t 
i. 
| 

-_ 


WHN3GAS 


eps. HIG ty 
SE4OQ RES Hilbe= 


3. DESCRIPTION 
Pumping Station with 3 Pumps 

rated at 2.0. MIGD and 460' TDH. 
Pumping Station to be common structure 
with Res. H11A. 


op ee ee ree 


4 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


- CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 


OTHER - Engineering 


SUBSIDY 


CONTRIBUTIONS 


NET COST 


AMOUNT TO BE 
REGIONAL W.R 


OTHER 


- CASH FLOW 
O.M.B. REQUIRED 1980 


EXPENDITURES: 
PRIOR TO BUDGET 


AVY 
1978 
1979 
1980 
1981 


1982 AND AFTER 


; 38,000 
PROPERTY OWNERS 


PAGE 178 


FUNCTION Water Works 


PROJECT NO. 20867 


FILE NO. 
DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 41 


= NEBDPEORSEROUECE 


To provide water to Waterdown 
to allow new development as 

well as upgrading the supply 
to meet present day standards. 


38,000 = 


TOTAL 38,000 


ToTaL Nib 
38,000 


FINANCED: 


TOTAL 38,000 


7. RELATED PROJECTS 


PROJECT 


8 STATUS OF PROJECT 


DATE ACTION 


38,000 COUNCIL 


AWARD OF CONTRACT 
TOTAL 38,000 


REGIONAL MUNJCIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
1977-81 CAPITAL BUDGET PROJECT NO. Pa yp er FILE NO. 816-15 


PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 41 


TROUT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
LAND 
Pumping Station Fl - Reconstruction CONSTRUCTION The existing station does not 
Engineering OTHER - Engineering 40,000 meet present day standards 
40.000 both in capacity and 
TOTAL =? reliability. 
SUBSIDY 
CONTRIBUTIONS 
Home oe ee 
HET Cost On) 
{3 IsuNAAN an 
AMOUNT TO BE FINANCED: 
REGIONAL W.R. 40,000 
PROPERTY OWNERS 
OTHER Se Se 
TOTAL 40,000 


SNe 7. RELATED PROJECTS 


O.M.B. REQUIRED 1981 PROJECT 
EXPENDITURES: 
PRIOR TO BUDGET DEPT. 

PAGE NO. 

3.  LESCRIPTION 1977 
1978 . STATUS OF PROJECT 
1979 DATE ACTION 
1980 COUNCIL 
1981 40,000 


AWARD OF CONTRACT 
1982 AND AFTER 


TOTAL 40,000 


NR 5 ree nn Se a a 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
1977-81 CAPITAL BUDGET PROJECT NO. 21727-B FILE NO. 816-15 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 42 
de PROUECE 4, CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
LAND 
Pumping Station Fl Reconstruction CONSTRUCTION 360,000 The existing pumping station 
- Construction OTHER does not meet present day 
360,000 stand%#-ds both in capacity 
TOTAL and reliability. 
SUBSIDY 
CONTRIBUTIONS 
TOTAL Te 
Te MAL SEO LOCATE FROJECT NET COST 360,000 


(fspursan 90 NT 7) inks SCONCES S ONE 
PARKSIDE OFC enema meernen en 


AMOUNT TO BE FINANCED: 


REGIONAL W.R. 360,000 
: PROPERTY OWNERS 
2 f OTHER 
Th TOTAL 360,000 
I 2 eneeeeae . RELATED PROJECTS 
i O.M.B. REQUIRED 1981 PROJECT 
iL EXPENDITURES: 
; PRIOR TO BUDGET DEPT. 
PAGE NO. 
3. DESCRIPTION 1oTt 
1978 8. STATUS OF PROJECT 
1979 DATE ACTION 
1980 COUNCIL 
41981 
215,000 AWARD OF CONTRACT 
1982 AND AFTER 145,000 


TOTAL 360,000 


PA FY 181_ 
REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
1977-81 CAPITAL BUDGET PROJECT NO. 21730 FILE NO.  820-0€ 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 42 


- PROJECT 


Pe CARULAL COST Bol IMATE 6. NEED FOR PROJECT 


LAND 
CONSTRUCTION 160,000 
OTHER 


Ta Ho € B. Raiiway from Osler Drive to 
P5855 sll 
- Watermain 


To improve supply to existing 
development and provide for 
future growth. 


ne 160,000 


SUBSIDY 
CONTRIBUTIONS 


TOTAL Mee 


NET COST aoe 


2. MAP TO LOCATE PROJECT 


ees nats ie Z STE 
oa i We 7 
\ xe Oe oe 
Le \ \\Y WS 
e S 
:) 


A\\ 


AMOUNT TO BE FINANCED: 


REGIONAL W.R. 160,000 
PROPERTY OWNERS 
OTHER 


TOTAL 160,000 


7. RELATED PROJECTS 


5. CASH FLOW 


O.M.B. REQUIRED PROJECT ' 


Mul, EXPENDITURES: 


PRIOR TO BUDGET 
L977 
1978 
ZS FS) 
19 80 


DEP 
PAGE NO. 


3. DESCRIPTION 


TESLA LUS Ob seROUBCE 


12" diameter watermain DATE ACTION 


COUNCIL 


1981 15,000 


1982 AND AFTER 145,000 
TOTAL 160,000 


AWARD OF CONTRACT 


PAGE 182 


Metts 


ALITY OF HAMILTON-WENTWORTH 
CAPITAL BUDGET PROJECT NO. 21867 FILE NO. 
DEPT . /AGENCY 


FUNCTION Water Works 


CAPITAL BUDGET PAGE 42 


Oo 


NEED FOR PROJECT 


[e) 


provide water to Waterdown 
allow new developments 

well as upgrading the supply 
meet present day standards. 


NSTRUCTION 640, 000 


O 


ct @ ct we 
i7,) 


___ 640, 000 


rineT 


SUBSIDY 


CONTRIBUTIONS 


NIL 


) 
| 
) 
‘ 
) 
' 
mw 
0 
) 
4 
| 
) 
i 


fs 
h 


, 
¢ 
l 
( 
( 
’ 
l 
( 
( 
i 
' 


640,000 


ne 
yw sais sAoUoOvNN a 


OWN 


= 


640,000 
. RELATED PROJECTS 


PROJECT 


DEPT. 
PAGE NO. 


A a ee es 1978 8. STATUS OF PROJECT 
2.0 M.1.G.5. and 460" TDH 1979 DATE ACTION 
oes Cra an “HLA. - 1 COUNCIL 


1 140,000 


AWARD OF CONTRACT 
2 AND AFTER 


____ 500,000 


TOTAL 640, 000 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
1977/81 CAPITAL BUDGET PROJECT NO. 21890 PILE NO. 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 42 
se PROJECT 4, CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
King Street Watermain LAND Behe St eh oy: , 
CONSTRUCTION 524,000 Existing distribution system 
- Stoney Creek. OTHER in Stoney Creek is deficient to 
supply adequate pressure 
Morne ge 2, 000 FE under all operating conditions. 
SUBSIDY 
CONTRIBUTIONS 
) TOTAL ae 
De MAE -LOM LOCATE, PROJECT NET COST _ 524,000 
AMOUNT TO BE FINANCED: 
REGIONAL wW.R. 524,000 
PROPERTY OWNERS 
OTHER 
DO 524,000 


_RELATED PROJECTS 


5. CASH FLOW 


O.M.B. REQUIRED 1981 PROJECT 
EXPENDITURES: 
PRIOR TO BUDGET DEPT. 
19 PAGE NO. 
3. DESCRIPTION 77 
1978 . STATUS OF PROJECT 
16" Watermain on King Street 1979 ae ACTION 
_from Hwy. 20 to Gray's Road. 
1980 COUNCIL 
1981 24,000 
AWARD OF CONTRACT 
1982 AND AFTER 50050007 


TOTAL 524,000 


ee SSE oo 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION water Works 


PROJECT NO. 28849 FILE NO. 


977-8 CAPITAL BUDGET 


2c 
PROJECT DETAIL 


DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 47 


Te ROU GIs 
Ancaster Trunk Watermains - Phase I 


- CAPITAL COST ESTIMATE 


6 NEEDPEORSPROUECGE 


LAND The existing well field used to 


- Construction CONSTRUCTION 694,000 supply Ancaster has insufficient 
OTHER capacity to permit new 
TOTAL 694,000 development and consequently ee 


supply must be augmented from 
the Hamilton system. 


SUBSIDY 
CONTRIBUTIONS 


TOTAL NIL 


MAR 
2 AP TO LOCATE PROJECT NET COST 694,000 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 542,000 
PROPERTY OWNERS 152,000 
OTHER 


TOTAL 694,000 


7. RELATED PROJECTS 


Do (ORNSIet JSe{ONN! 


iaeen eg tiny O.M.B. REQUIRED PROJECT 
| § ek 
| roo eo EXPENDITURES: 
g PRIOR TO BUDGET DER 
PAGE NO. 


ESA 
1978 
1979 
1980 
1981 
1982 


3.) DESCRIPTION 


694,000 


16" wem. - Hwy. 53 from Upper Paradise boi eee 


Road to Southcote Road 
16" w.m. - Southcote Road from Hwy. 53 
to Gray Court Dr. 


DATE ACTION 
COUNCIL 


SLZuiw.e) = Gartheot es scomeGlaudce tte 


Gate to Hwy. 53 AWARD OF CONTRACT 
ate to . 


AND AFTER Bee 
TOTAL 694,000 _ 


1977-81 CAPITAL BUDGET 
PROJECT DETAIL 


1. PROJECT 
Ancaster Trunk Watermains - Phase II 


-Construction 


1 COM TY ROAD Wt 40) 


| 


BaeRRNE ae ee 
pie 
ies 


DESCRIPTION 
16" w.m.- Hwy. #53 from Southcote Rd. 
to Fiddler's Green Road. 
12" w.m. - Fiddler's Green Road from 
Hwy. 53 to Cumming Court 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


Te CAL PA COS lai oi UN ATIE 


LAND 
CONSTRUCTION 
OTHER 


TOTAL 


SUBSIDY 
CONTRIBUTIONS 


TOTAL 
NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 
PROPERTY OWNERS 


OTHER 
TOTAL 
5. CASH FLOW 
O.M.B. REQUIRED 
EXPENDITURES: 
PRIOR TO BUDGET 
LOWY 
1978 
1979 
1980 
1981 
1982 AND AFTER 


TOTAL 580,000 


FUNCTION Water Works 
PROJECT NO. 
DEPT. / AGENCY 


20863 leis, IO)n 
; 42 
Engineering CAPITAL BUDGET PAGE - 
6. NEED FOR PROJECT 
Phase II of improvements to 
580,000 Ancaster distribution system to 
supply water from Hamilton 
580,000 network. 
NIL 
580,000 
480,000 
100,000 
580,000 
7. RELATED PROJECTS 
1980 PROJECT 
DE Ele 
PAGE NO. 
8. STATUS OF PROJECT 
DATE ACTION 
580,000 COUNCIL 


PAGE 185 


AWARD OF CONTRACT 


c 
G 
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FUNCTION Water WOrks 
PROJECT NO. 21865 PILE NO. 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


CAPITAL BUDGET 
PROJECT DETAIL 


1 
1977/8 nee 


DEPT./AGENCY fFngineering CAPITAL BUDGET PAGE 47 


ee ROU EC 


4. CAPITAL COST ESTIMATE 


6. NEED FOR PROJECT 


LAND 
CONSTRUCTION 1,110,000 
OTHER 


To supply water to Waterdown 
to provide adequate and } 
reliable service. 


Waterdown Trunk Watermain 


- Construction 


TOTAL 1,110,000 


SUBSIDY 
CONTRIBUTIONS 


NIL 


TOTAL us 


1,110,000 


BOE BONES Nea! NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 1,010, 000 
PROPERTY OWNERS 100,000 


OTHER 


TOTAL 1,110,000 


5. CASH FLOW 7. RELATED PROJECTS 


O.M.B. REQUIRED 1981 PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET S 


DEPT. 


19 PAGE NO. 
3. DESCRIPTION 17 

19 78 . LO LALUS TORS E ROU: Clams 
16" Watermain from P.S. H16 19 79 


DATE ACTION 


to Clappisons Corner 


19 80 COUNCIL 
19 81 110,000 

AWARD OF CONTRACT 
19 82 AND AFTER 1,000, 000 


TOTAL 1,110,000 


pc Se a mr mn c= 


PAGE 187 
REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION water Works 
1977/81 CAPITAL BUDGET PROJECT NO. 30000-B FILE NO. 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE ie 6 


- PROJECT 


CAPITAL COST ESTIMATE NEED FOR PROJECT 


LAND 
CONSTRUCTION 400,000 
OTHER 


Suburban Watermains - 1977 To provide service to partially 


developed areas. 


TL 


400,000 


SUBSIDY 
CONTRIBUTIONS 


TOTAL NIL 
NET COST 400,000 


2. MAP TO LOCATE PROJECT 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 200,000 
PROPERTY OWNERS 200,000 
OTHER 


400,000 


5. CASH FLOW 7.__RELATED PROJECTS 


O.M.B. REQUIRED 1977 PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 


DEP. 
PAGE NO. 


3. DESCRIPTION 1977 200, 000 
19 78 200, 000 8. STATUS OF PROJECT 
Various Streets eS Ee eee 
19,02 DATE ACTION 
ee COUNCIL 
19 81 


AWARD OF CONTRACT 
1982 AND AFTER - 
TOTAL 400,000 


“ EE A a Rr Fre FN ARS A ES 
ae Tener eee Sm = 


I —_ 


PACICEESS 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 


1977/81 CAPITAL’ BUDGET PROJECT NO. 30000-c PIS) RO) 


1. PROJECT em CART AIC OSM ESTIMATE 6. NEED FOR PROJECT 
ee ee) ee 


Suburban Watermain - 1978 


LAND To provide service to 
CONSTRUCTION 400,000 partially developed areas. 
OTHER 

ee ee 


TOTAL 400,000 
es 


SUBSIDY 
CONTRIBUTIONS 


TOTAL NIL 


NET COST 2400; 000m 
= 


MAP TO LOCATE PROJECT 


AMOUNT TO BE FINANCED: 


REGIONAL W.R. 200, 000 
PROPERTY OWNERS 200,000 
OTHER 

TOTAL 400,000 


5. CASH FLOW RELATED PROJECTS 
SAEED ay 


O.M.B. REQUIRED 1978 PROJECT 
EXPENDITURES: 
ve Ra PRIOR TO BUDCET DEPT. 
- PAGE NO. 
DESCRIPTION 77 
3. DESCRIPTION 
19 78 200,000 STATUS OF PROJECT 
8. STATUS OF PROJECT. 
1G-79 200, 000 DATE ACTION 
19 80 COUNCIL 
US) Ai 


AWARD OF CONTRACT 


19 82 AND AFTER 
TOTAL 400, 000 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 


CAPITAL BUDGET 
PROJECT DETAIL 


1977/81 PROJECT NO. 3 99090-p FILE NO. 


DEPT. / AGENCY aoa neerine CAPITAL BUDGET PAGE | g 


CROUCH - CAPITAL COST ESTIMATE 7 NEEDPEORSEROUECT 


LAND 
CONSTRUCTION 400,000 
OTHER 


TOTAL 400,000 


SUBSIDY 
CONTRIBUTIONS 


Suburban Watermains - 1979 


To provide service to partially 
developed areas. 


2 NET COST 


__ 400,000 


AMOUNT TO BE FINANCED: 


REGIONAL wW.R. 200,000 
PROPERTY OWNERS 200,000 
OTHER 


400,000 


.__RELATED PROJECTS 


5. CASH FLOW 


O.M.B. REQUIRED 1979 PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 


DEPT. 
PAGE NO. 


3. DESCRIPTION pe 
1978 8. STATUS OF PROJECT 
1979 200, 000 DATE ACTION 
1980 200,000 COUNCIL 
1981 


AWARD OF CONTRACT 
1982 AND AFTER 


TOTAL 400, 000 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


1977/81 CAPITAL BUDGET 
PROJECT DETAIL 


= PROJECT 


Suburban Watermains - 1980 


AP LOsnOCAT Ee ROWE CT 


- DESCRIPTION 


FAGE 


FUNCTION Water Works 


PROJECT NO. 30000-E TILE NO. 
DEPT / AGENCY. en etnycer ine CAPITAL BUDGET PAGE ts & 


LAND 
CONSTRUCTION 
OTHER 


SUBSIDY 
CONTRIBUTIONS 


NER OS 


- CAPITAL COST ESTIMATE NEEDS EORERROUE CE 


To provide service to partially 


400,000 developed areas. 


400,000 


NIL 
400,000 


AMOUNT TO BE FINANCED: 


REGIONAL W. R. 
PROPERTY OWNERS 
OTHER 


- CASH FLOW 


O.M.B. REQUIRED 


EXPENDITURES: 
PRIOR TO BUDGET 
19 77 

iS) 7h) 

Thee 

19 80 

LOTS TH 

1982 AND AFTER 


200,000 
200,000 


400,000 
. RELATED PROJECTS 


PROJECT 


DEA 
PAGE NO. 


STATUS OF PROJECT 


DATE ACTION 


200, 000 COUNCIL 


200,000 
AWARD OF CONTRACT 


TOTAL 400,000 


REGIONAL MUNICIPALITY OF HAMILTO?-WENTWORTH FUNCTION Water Works 


PROJECT NO. 3QQ000-F 
DEPT. /AGENCY Engineering 


1977/81 CAPITAL BUDGET 
PROJECT DETAIL 


ee ROUEN Ci Me CAR TACOS Tenet IMATE 


LAND 
CONSTRUCTION 400,000 
OTHER 


Suburban Watermains - 1981 


400, 000 


TOTAL 


SUBSIDY 
CONTRIBUTIONS 


NIL 


AP LO LOCATE PROJECT NET COST 400, 000 


AMOUNT TO BE FINANCED: 
REGIONAL W. R. 200,000 
PROPERTY OWNERS 200, 000 
OTHER 


400,000 


. CASH FLOW 
O.M.B. REQUIRED 


EXPENDITURES: 
PRIOR TO BUDGET 
1977 
1978 
4979 
1980 
1981 200, 000 


1982 AND AFTER __ 200,000 
TOTAL 400,000 


See DESCRIPTION 


CAPITAL BUDGET 


6. NEED) FOR PROJECT 


(PRE Aue DROW E Gis 


PAGE 191 


Fae iN Ole 


PROUECI: 


DEPT. 


PAGE NO. 


8) STATUS) OF PROJECT 


COUNCIL 


AWARD OF 


DATE 


CONTRACT 


DA 


FA 


cea 
46 


ACTION 


te eROuBer 


3 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


PROJECT DETAIL 


Rated Watermains and Minor Improvements 
= MW ETE 


MAP TO LOCATE PROJECT 


- DESCRIPTION 


4. CAPITAL COST ESTIMATE 


PAGE 192 


FUNCTION Water Works 
PROJECT NO. 28810-K FILE NO: 


DEPT. / AGENCY CAPITAL BUDGET PAGE es c 


Engineering 


- NEED FOR PROJECT 


LAND 
CONSTRUCTION 1,300,000 
OTHER aft ae 
ae 1,300,000 
SUBSIDY 
CONTRIBUTIONS 
TOTAL NIL 
nem s 1,300,000 
AMOUNT TO BE FINANCED: 
REGIONAL W. R. 700,000 
PROPERTY OWNERS 5,600,000 
OTHER 
TOTAL 1,300,000 
tear 7. RELATED PROJECTS 
O.M.B. REQUIRED 1977 PROJECT 
EXPENDITURES: 
PRIOR TO BUDGET DEPT. 
NO. 
1977 700,000 ae 
19 78 600,000 8. STATUS OF PROJECT 
1979 DATE ACTION 
HESS COUNCIL 
1981 


AWARD OF CONTRACT 


1982 AND AFTER 
TOTAL 1,300,000 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 


1977-81 CAPITAL BUDGET PROJECT NO. 98810-1 FILE NO. 


; ee eS 
PROJECT DETAIL DEPT. /AGENCY Engineering CAPITAL BUDGET PAGE 


48 


ile JEROupsery 


CAE ALM COS Ter Siu MAILE 


LAND 
CONSTRUCTION 2,000,000 
OTHER 


- NEED FOR PROJECT 


Rated Watermains and Minor Improvements 
- 1978 


Item 28810-J 


— 


2,000,000 


TOTAL 


SUBSIDY 
CONTRIBUTIONS 


TOTAL NIb 


2. MAP TO LOCATE PROJECT 


NET COST 2,000,000 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 1,000,000 
PROPERTY OWNERS 41,000,000 
OTHER 


2,000,000 


- RELATED PROJECTS 


5. CASH FLOW 


O.M.B. REQUIRED 1978 


PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 


DEPT. 
PAGE NO. 


3. DESCRIPTION oe 
1978 800,000 STATUS OF PROJECT 
1979 1,200,000 DATE ACTION 
1980 COUNCIL 
1981 


AWARD OF CONTRACT 


1982 AND AFTER 
TOTAL 2,000,000 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
1977/81 CAPITAL BUDGET PROJECT NO. 28810-M FILE NO. 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE |} & 
1. PROJECT 4u. CAPITAL COST ESTIMATE . NEED FOR PROJECT 
Rated Watermains and Minor Improvements LAND 
1979 P CONSE RUCTLON 1,800,000 
; OTHER ae Ee eee 
TOTAL 1,800,000 _ 
SUBSIDY 
CONTRIBUTIONS 
as TOTAL NIL 


2. MAP TO LOCATE PROJECT NET COST 1,800,000 


AMOUNT TO BE FINANCED: 


REGIONAL W.R. 800,000 
PROPERTY OWNERS 1,000,000 
OTHER 
TOTAL 1,800,000 
catatere neat . RELATED PROJECTS 
O.M.B. REQUIRED 1979 PROJECT 
EXPENDITURES: 
PRIOR TO BUDGET DEPT. 
19 PAGE NO. 
3. DESCRIPTION 77 
1978 8. STATUS OF PROJECT 
1979 800,000 DATE ACTION 
1980 1,000, 000 COUNCIL 
1981 


AWARD OF CONTRACT 
1982 AND AFTER 


TOTAL 1,800,000 


ee A SE RE A SRT A A EE ves proms 


| PAGE 195 
REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
j 1977/81 CAPITAL BUDGET PROJECT NO. 28810-N ELMS, INOe 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE? g 


dee ROUAGL 


CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


Rated Watermains and Minor Improvements LAND 
- 1980 CONSTRUCTION 2,000,000 
OTHER 


ee _ 


TOTAL 25000, 000 


SUBSIDY 
CONTRIBUTIONS 


NIL 


TOTAL 


NET Cost __ 2,000,000 _ 


. MAP TO LOCATE PROJECT 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 900,000 
PROPERTY OWNERS 1,100,000 
OTHER 


TOTAL 2,000,000 


- RELATED PROJECTS 


- CASH FLOW 


O.M.B. REQUIRED 1980 PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 


1977 


19 78 
49 79 


DEPT. 
PAGE NO. 


3. DESCRIPTION 


PS UALU STOMP ROUECT 


DATE ACTION 


19 80 700, 000 
LIST 
19 82 AND AFTER 


COUNCIL 


1,300,000 
AWARD OF CONTRACT 


TOTAL 2,000,000 


Te a marae 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
1977/81 CAPITAL BUDGET PROJECT NO. 28810-0 PILE NG. 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE he é 
1. PROJECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
Rated Watermains and Minor Improvements LAND 
eet CONSTRUCTION 2,200,000 
OTHER Eres Be) 
aTapulve 2,200,000 
SUBSIDY 
CONTRIBUTIONS 


TOTAL a 
2. MAP TO LOCATE PROJECT NET COST 2,200,000 


AMOUNT TO BE FINANCED: 


REGIONAL 1,000,000 
PROPERTY OWNERS 1,200,000 
OTHER 

TOTAL 2,200,000 


7. RELATED PROJECTS 


- CASH FLOW 


O.M.B. REQUIRED 1981 PROJECT 

EXPENDITURES: 

PRIOR TO BUDGET DEPT. 
PAGE NO. 


USI 
19 78 
LES 
19 80 


- DESCRIPTION 


- STATUS OF PROJECT 


DATE ACTION 


COUNCIL 


19 81 1,000,000 
1982 AND AFTER 1,200,000 
TOTAL 9,900,000 


AWARD OF CONTRACT 


nye a4 


ees 


PO eee 


ibs 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION 


1977/81 CAPITAL BUDGET 
PROJECT DETAIL 


PROJECT 


OHC Sewer, Saltfleet Community 
Development (to be adjusted for 
1974). 


to Ea eed 


2. 


MAP TO LOCATE PROJECT 


3. 


DESCRIPTION 


4, 


CASH FLOW 


PROJECT NO, 33901 


Page 197 


Sewage and Water Works 


DEPT. /AGENCY Engineering 


CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 4,580,000 
OTHER 


TOTAL 4,580,000 


Capital Budget Page 49 


‘6. NEED FOR PROJECT 


SUBSIDY 
CONTRIBUTIONS 4,580,000 


TOTAL 4 580,000 


NET COST NIL 


AMOUNT TO BE FINANCED: 
REGIONAL 

PROPERTY OWNERS 

OTHER 


TOTAL 


O.M.B, YEAR REQUIRED 
EXPENDITURES : 
PRIOR TO BUDGET 


US) 777) 
1978 
1979 


1980 
1981 
1982AND AFTER 


TOTAL 


a a --—~ — —ses 


‘7. RELATED PROJECTS 
PROJECT 


DEPT. 
PAGE NO. 


8. STATUS OF PROJECT 
DATE ACTION 


COUNCIL 


AWARD OF CONTRACT 


Popigs Se SS == Ss a 4 = ss 


Page 198 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Sewage and Water Works 
1977/81 CAPITAL BUDGET PROJECT NO. 38239 
PROJECT DETAIL DEPT. /AGENCY Engineering Capital Budget Page 49 
1. PROJECT 4, CAPITAL COST ESTIMATE ‘6, NEED FOR PROJECT 
OHC Sewer, East Mountain, Sattelite LAND 
City (to be adjusted for 1974). CONSTRUCTION 9,246 ,000 
OTHER 
TOTAL 9,246,000 
SUBSIDY 
CONTRIBUTIONS 9,246,000 
CR STE ek a TOTAL 9,246,000 


2. MAP TO LOCATE PROJECT 
NET COST 


| | AMOUNT TO BE FINANCED: 
| REGIONAL 
PROPERTY OWNERS 

| OTHER 


| 
! | 
| 
| | TOTAL 
H 5. CASI PLOW 
O.M.B. YEAR REQUIRED 
EXPENDITURES: 


PRIOR TO BUDGET 
1977 

1978 

1979 

1980 

1981 

1982 AND AFTER 


Si, DE SORIOSEON 


NIL 


1 os : nic BP peel ea 


7. RELATED PROJECTS 
PROJECT 


DEPT. 
PAGE NO. 


SO LATUSS OR RROUEER 
DATE ACTION 


COUNCIL 


TOTAL 


AWARD OF CONTRACT 


HAMILTON PUBLIC LIBRARY 


VAAN 


3 2022 21 333758 3 


